m  COPY 


r 


^  LEHIGH  RIVER  BASIN 

iO 

CO 

^ ;  TREXLER  LAKE 


JORDAN  CREEK 
PENNSYLVANIA 


FINAL 

ENVIRONMENTAL 

IMPACT 

STATEMENT 


APPROVED  FOR  PUBLIC  RELEASEj 
DiSTRiBUTiON  UNLIMITED. 

DTIC 

electe: 


SEP  1  1981  : 


DEPARTMENT  OF  THE  ARMY  ^ 

PHILADELPHIA  DISTRICT, CORPS  OF  ENGINEERS 
CUSTOM  HOUSE  .  2D  &  CHESTNUT  STREETS 
PHILADELPHIA,  PENNSYLVANIA  19106 

1973 


ol 


L 


SECURITY  CLASSIFICATION  OF  TKtS  PAGE  (Wh9n  Dst»  Entered) 


REPORT  DOCUMENTATION  PAGE 


4.  title  (m%d 


V  Lehigh  River  Basin,  Trexler  Lak^ Jordan ' 
/Creek,  Pennsylvania.-  fiiiai.  cnvxromuenral  ) 

iA^dcX  sCatemenTf  • 


READ  INSTRUCTIONS 
BEFORE  COMPLETING  FORM 


3.  recipient's  catalog  number 


5.  TYPE  OF  REPORT  4  PERIOD  COVERED 


Environmental  impact  stateme 


BM«OMMN6«(lfi,.MU)OaT  MUMBER 


S.  CONTRACT  OR  GRANT  N 


10.  PROGRAM  element,  PROJECT,  TASK 
AREA  &  WORK  UNIT  NUMBERS 


9.  PERFORMING  ORGANIZATION  NAME  AND  ADDRESS 

U.S.  Army  Engineer  District  Philadelphia 
2nd  &  Chestnut  Sts. 

Philadelphia,  PA  19106 


11.  CONTROLLING  OFFICE  NAME  AND  ADDRESS 

U.S.  Army  Engineer  District  Philadelphia 

2nd  &  Chestnut  Sts.  !' 

Philadelphia,  PA  19106 


4.  MONITORING  AGENCY  NAME  &  AODRESSCIf  dWarent  (ram  Controlling  OHIca)  (  IS.  SECURITY  CLASS,  (ol  thlm  roport) 


13.  NUHBEROF  PAGES 


UNCLASSIFIED 


16.  distribution  statement  (ol  Olio  Roport) 


15a.  DECLASSIFICATION/ DOWNGRADING 

schedule 


17.  distribution  Statement  (of  the  ebetrect  entered  in  Btock  20r  if  different  from  Report) 


19.  KEY  WORDS  (Continue  on  reveree  eide  if  neceeeery  end  identify  by  block  number) 


Trexler  Lake,  Pa. 

Environmental  Impact  Statement 

Recreation 

Fish  and  Wildlife 


Lehigh  River  Basin 
Jordan  Creek,  Pa. 
Hydrology 
Water-supply 


2p.  ABSTRACT  (Caatbeie  eu  reeerem  eii^  ft  nec—eery  mad  ideruify  by  block  number) 

^The  Trexler  Lake  Dam  site  is  located  on  the  Jordan  Creek  in  Lehigh  County, 
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1,  Name  of  Action:  (  X  )  Administrative  (  )  Legislative 

2.  Description  of  Action.  The  Trexler  project  is  located  In  Lehlj^h  County 
In  southeastern  Pennsylvania.  The  dan  site  is  located  on  Jordan  Creek  about 
seven  and  one-half  miles  northwest  of  the  City  of  Allentown,  Pennsylvania. 

The  proposed  development  recommends  an  earth  and  rockflll  emhankncnt 
130  feet  hl^h  at  the  maximum  section  with  a  crest  lenf^th  of  820  feet.  The 
lake  would  have  a  surface  area  of  1,220  acres  and  extend  about  8.6  miles 
upstream  when  filled  to  the  top  of  the  conservation  pool,  other  principal 
Items  Include  the  relocation  of  approximately  3.4  miles  of  roads,  as  well  as 
power  and  telephone  lines.  The  recreation  plan  Includes  four  piiblic  access 
recreation  areas  alony  the  lake.  Sewap.e  collection  and  treatment  will  be 
provided  as  part  of  the  recreation  facilities. 

3a.  Environmental  Impacts.  Tlie  project  will  modify  the  environmental 
settins  by  creating  a  lake  to  provide  for  supplies  of  v;ater,  ' lood  control 
and  recreation  by  means  of  an  earth  and  rockfill  embankment.  Implementation 
of  the  project  will  require  relocation  of  roads,  electric  lines  and  tele¬ 
phone  lines.  Four  recreation  areas  will  be  provided.  Fluctuation  of  the 
pool  level  for  storage  and  release  will  cause  some  sfioreline  exposure.  Ad¬ 
verse  effects  of  fluctuation  will  be  minimized  bv  construction  features. 
Shallow  waters  in  the  tributaries  may  produce  algae.  Uildlife  displaced  by 
the  lake  will  find  n«j  habitat  in  mitigation  lands.  Clearing  operations 
and  construction  scars  will  be  minimized  by  reforestation  and  landscaplni’. 
The  project  will  assist  in  maintaining  the  water  table  in  surrounding  areas. 
The  lake  will  attract  and  provide  habitat  for  waterfowl  from  the  nearbv 
North  American  Flja-/ay  and  introduce  the  potential  for  an  expanded  fishery. 

It  la  expected  that  the  project  will  Influence  the  regional  economy  hv 
providing  a  nucleus  around  which  new  residential  and  commercial  Inters ts 
will  locate  and  from  which  existing  commercial  enterprises  can  exp<and  their 
public  exposure. 


3h.  Adverse  Environmental  Effects.  The  impoundment  vrill  convert  8.6 
miles  of  free-flowing  stream  to  slack  water.  The  aesthetic  and  intrinsic 
characteristics  of  the  rural  valley  will  he  modified.  Productive  farmland 
x^ll  be  lost,  tax  ratable  lands  will  be  removed  from  the  county  rolls, 
natural  wildlife  habitat  will  be  eliminated  and  50%  of  Lowhlll  Township 
will  be  acquired  for  the  project.  The  splllvjay  will  create  a  large  land 
cut  readily  observable  from  the  Trexler  Came  Preserve  and  project  over¬ 
looks.  Tlie  location  of  the  spillway/  limits  expansion  of  the  Came  Pre¬ 
serve  and  confines  multiple  Federal  and  non-Pederal  uses  to  the  narroxr 
tip  of  the  peninsula.  The  full  effect  of  natural  flushing  and  cleansing 
occasioned  by  seasonal  high  flows  x<xill  be  reduced. 

4.  Alternatives .  Four  alternatives  x^ere  considered. 

a.  No  development. 

b.  An  alternate  project  located  elsewhere  to  serve  the  same  purposes 
of  this  project. 

c.  A  series  of  small  reservoirs  throughout  the  Jordan  Creek  Basin. 

d.  Regulation  of  flood  plain  development  and  development  of  local  protection. 

5.  Comments  Reciuested. 


Commonwealth  of  Pennsylvania 
Department  of  Environmental  Resources 

Environmental  Protection  Agency 
Region  III 

Joint  Planning  Commission 
Lehigh /Northampton  Counties 

Lehigh  County  Authority 

Lehigh  River  Restoration  Association 

U.  S.  Department  of  Health,  Education, 
and  Welfare 

U.  S.  Department  of  Agriculture 
Agricultural  Stabilization  and 
Research  Service 


Delmxarc  River  Basin  Commission 

Federation  of  Sportsmen's  Clubs 
in  Lehigh  County 

Lehigh  County  Agricultural  and 
Home  Economics  Extension  Association 

Lehigh  County  Soil  and  Water 
Conservation  District 

U.  R.  Department  of  the  Interior 
Bureau  of  Sport  Fisheries  and  \?l]dlifp 

Pennsylvania  State  Planning  Board 

D.  S.  Department  of  Agriculture 
Soil  Conservation  Service 
(Administrator) 


U,  S,  Department  of  Agriculture 
Soil  Conservation  Service 
Regional  Technical  Service  Center 

U.  S.  Department  of  the  Interior 
Office  of  Environmental  Project  Revletj 

II.  S.  Department  of  Housing  and  Urban 
Development 

Regional  Administrator,  Region  III 

U,  S.  Department  of  the  Interior 
Bureau  of  Outdoor  Recreation 

6.  Draft  Statement  to  CEQ  28  July  1972. 

7.  Final  Statement  to  CEQ  _ 


U.  S,  Department  of  Agriculture 

Soil  Conservation  Service 

State  Conservationist  (Pennsylvania) 

U.  S,  Department  of  Housing  and 
Urban  Development 
Assistant  Secretary  for  Community 
Planning  and  Management 

Regional  Federal  Highv^ay  Administrator 
Region  II 
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TREXLER  LAKE 

JORDAN  CREEK,  LEHICH  COUNTY,  PENNSYLVANIA 
FINAL  ENVIRONMENTAL  IMPACT  STATEMENT 

1.  Prolact  Description 

a.  Authority.  The  Trexler  Lake  project  is  a  major  element  of  the 
comprehensive  plan  for  the  development  of  water  resources  of  the  Dela^-jare 
River  Basin,  as  set  forth  In  House  Document  No.  522,  87th  Congress,  2d 
Session.  The  comprehensive  plan,  approved  by  the  Flood  Control  Act  of 
1962,  Public  Law  87-874,  87th  Congress,  dated  23  October  1962,  authorized 
the  Federal  construction  of  eight  major  projects  to  aid  in  providing  for 
the  planned  Delaware  River  Basin  water  resources  development  bv  the  year 
2010. 


b.  Location.  The  project  is  located  on  the  Jordan  Creek  in  Lehigli 
County  1^/,  southeastern  Pennsylvania,  anproxlnately  50  and  7-1/2  air 
miles  northwest  of  Philadelphia  and  Allento\<m,  Pennsv Ivania,  respective] v. 
The  dam  site  is  located  12  miles  above  the  confluence  of  the  Jordan  Creek 
with  the  Lehigh  River.  Schnecksvllle  is  the  closest  village  to  the  dam- 
site,  a  distance  of  1-1/2  miles  to  the  northeast. 

c.  Major  Project  Features.  The  proposed  project  development  is  an 
earth  and  rockfill  embankment  130  feet  high  at  the  maxinum  section,  v.'ltli 
a  crest  length  of  820  feet.  The  embankment  will  contain  065,000  cubic 
yards  of  material. 

A  planned  200  foot  wide  spillway  is  to  he  excavated  tlirouph  tlic  ridge 
on  tlie  right  abutment  at  an  elevation  of  504  feet.  The  snillwav  v;ill  not 
contain  any  control  gates,  as  its  use  will  he  necessitated  onlv  in  the  case 
of  the  once  in  a  jiundred  year  predicted  flood.  The  snillwnv  design  flood 
requires  a  discharge  capability  of  25,400  cfs  at  a  nool  elevation  of  516 
feet  mean  sea  level.  The  area  of  the  summer  conservation  pool  (elevation 
497)  is  1311  acres  and  will  have  a  shoreline  of  approximately  40  miles. 

The  area  of  the  flood  control  pool  (elevation  504)  covers  1481  acres  and 
will  have  a  shoreline  of  47  miles. 

The  outlet  works  will  consist  of  a  gated  intake  structure,  outlet 
conduit  and  stilling  basin.  The  outlet  will  be  capable  of  discharging, 
about  2,630  cfs  at  pool  elevation  504,  A  multilevel  withdrawal  system 
for  water  supply  has  been  incorporated  in  the  design  of  the  outlet  wor!  s 
at  the  request  of  the  Delaware  River  Basin  Commission.  The  withdrawal 
system  will  provide  for  downstream  releases.  Pool  level  will  he  maintained 
as  nearly  as  possible  at  the  top  of  the  conservation  pool. 


V  Location  nap  of  project  area  -  Figures  1-1  and  l-I(a),  pp.  '’-3 
and  9-4. 


1-1 


There  is  no  planned  hydroelectric  power  development  at  Trexler  Late. 

In  the  view  of  the  Federal  Power  Commission  "the  relatlvelv  small  po?7er 
potential  associated  with  the  Trexler  multipurpose  reservoir  proiect 
would  not  be  economically  feasible  for  development  "2/.  Also,  in  analyz¬ 
ing  the  topography  around  the  perimeter  of  the  reservoir,  there  appears 
to  be  no  feasible  location  for  the  development  of  a  pumped  storage  power 
facility. 

Real  estate  acquisition  totaling  4,432  acres  will  he  required  for  the 
lake  project  and  its  recreation  and  wildlife  mitigation  features.  Other 
principal  items  include  the  relocation  of  pcn'7er  lines,  telephone  lines  and 
approximatley  3.4  miles  of  roads. 

d.  Lake  and  Planned  Recreation  Facility.  The  length  of  Trexler 
Reservoir  will  be  about  8.1  miles  when  filled  to  the.  normal  conservation 
pool  of  493  feet,  m.s.l.  The  lake  will  expand  to  8,6  miles  ’.Then  fllleti 
to  the  flood  control  pool  of  504  feet  m.s.l.  The  normal  conservation  pool 
will  have  a  surface  area  of  1220  acres  and  a  total  volume  of  41,010  acre 
feet.  The  g,reatest  width  of  the  lake  under  normal  conditions  will  be 
2000  feet  with  an  average  width  of  less  than  1000  feet.  The  average  depth 
of  the  reservoir  will  be  50  feet. 

Along  the  shores  of  the  reservoir  four  recreation  areas  will  be 
developed  to  provide  picnicking,  camping,  hiking,  Inintlng,  fishing,  boating, 
and  sightseeing;  a  visitor  center  will  be  provided  at  the  dam  site.'V.Pending 
the  results  of  further  water  quality  studies  being  conducted  presently 
in  coordination  v/ith  the  Environmental  ’’rotection  Agency  and  the  Commorn'ealtli 
of  Pennsylvania,  it  appears  that  swimming  and  other  water  contact  sports  v/ill 
also  be  included  in  the  recreation  plan.\  Access  into  passivn  areas  are  via  in¬ 
ternal  roads  and  controls  will  be  provided  to  eliminate  traffic  congestion; 
one  of  the  factors  used  in  determining  the  annual  use  rate  considers  th“ 
ability  of  the  land  to  absorb  visitors.  Trash  and  litter  will  be  removed 
on  a  dally  basis  from  the  recreational  areas. 

It  is  Corps  policy  to  maximize  the  aesthetic  value  of  a  natural  set¬ 
ting  in  the  development  of  all  recreation  sites.  Also  sw./age  facilities 
will  be  provided  at  all  the  planned  recreation  areas.  The  environmental 
Impacts  of  the  proposed  recreational  facilities  at  Trexler  Lake  will  he 
discussed  in  more  detail  in  Section  3  of  this  document.  An  expected 
ultimate  visitation  of  424,500  visitors  annually  is  planned  with  a  dally 
design  load  of  5,754  visitors,  which  includes  s^'^imming,  fishing,  boating,, 
picnicking,  hiking  and  playground  activities.  In  addition  to  the  planned 
Corps  of  Engineers  recreation  facilities,  the  development  of  the  Trexler 
Game  preserve  by  Lehigh-Northampton  Counties  is  planned  to  accommodate 
350,000  visitors  annually. 


TJ  FPC  letter  of  21  April  1966 
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e.  Proposed  Lake  Operatint;  Prograri.  The  draln,iKP  area  of  Jordan 
Cree*'  upstream  from  the  proposed  dam  Is  52,0  square  miles.  Water  will 
be  impounded  In  Trexler  Reservoir  during  periods  of  hlqli  runoff  to  reduce 
the  downstream  flood  stape  at  Allentown.  Durlnq  other  flow  periods, 
releases  will  be  regulated  in  order  to  maximize  the  water  resource  benefits 
of  the  lake  without  hindering  downstream  flot;  requirements.  Controlled 
release  rates  will  vary  between  5  cfs  during  normal  flo??  periods  to  a 
maximum  of  2000  cfs  in  periods  of  flood  flow.  The  safe  doii?nstream 
channel  capacity  of  Jordan  Creek  is  determined  to  be  2000  cfs. 

The  operating  rule  curve  3^/  for  the  Trexler  Lake  indicates  maintenance  of 
a  normal  conservation  pool  elevation  of  493  feet  m.s.l.  until  22  Marcli. 

For  the  time  period  of  22  April  through  16  July,  the  volume  of  the  lake 
will  be  increased  an  additional  4,960  acre  feet  to  elevation  497  feet 
m.s.l.  The  summer  pool  elevation  will  then  be  decreased  again  to  493 
feet  by  15  August  to  provide  for  maximum  flood  control  storage  during 
the  primary  hurricane  season.  The  principle  behind  the  operating  rule 
curve  is  that  of  storing  water  during  the  normally  higli  spring  runoff 
period  for  continued  use  during  the  usually  dry  summer  period  through 
August. 

Because  rainfall  and  runoff  are  uncontrollable  events,  one  hundred 
percent  adherence  to  the  operating  rule  curve  cannot  be  expected.  The 
development  of  any  hydrological  model  for  prediction  purposes  is  based 
on  past  data.  The  reliability  of  attaining  expected  pool  elevation 
levels,  when  compared  to  past  flow  data  of  Jordan  Creek,  can  be 
predicted  with  a  degree  of  certainty.  The  nininum  dally  pool  elevation 
probabilities  presented  on  a  monthly  basis  4/  allows  prediction  of  the 
percent  of  occurrence  of  certain  pool  elevations.  The  prediction  is 
that  the  actual  pool  elevation  will  be  equal  to  or  less  chan  the  stated 
elevation. 

f.  Proposed  Storage  Pool  Allocation.  Storage  allocation  of 
the  pool  volume  is  determined  according  to  project  purposes  ^/ .  The 
parameters  and  characteristics  of  the  various  allocation  pools  are  sum¬ 
marized  in  the  chart  following  this  section. 

The  inactive  pool  volume  of  1020  acre  feet  is  reserved  for  expected 
sediment  accumulation  in  the  reservoir  over  a  100  year  period.  In 
comparison  to  other  streams  in  the  country,  the  Jordan  Creek  carries  a 
comparatively  low  sediment  load.  Provision  for  sediment  disposal  V7ill 
be  explained  In  section  three  of  this  document. 


V  Operating  Rule  Curve  -  Figure  1-2^  p,  9-5. 

V  Minimum  Dally  Pool  Elevation  Probabilities  by  Ttonths  -  Figure  1-3^  p.  g-fc 

V  Diagram  of  Cross  Section  of  Lake  -  Figure  1-4^  p.  9-7 
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The  normal  and  summer  conservation  pools  provide  for  recreation. 


water  supply,  and  flood  control. 

Elevation  in 

TABLE  1-1 
STORAGE  POOLS 

Surface 

Volume 

Cumulative 

Feet  above  m.s.l. 

area  (acres) 

(acre  feet) 

Storage  (acre  ft 

Stream-  390 

— 

bed 

T  op  of  in-  420 

99 

1,020 

1,020 

active  pool 

Top  of  nor-  493 

1,217 

39,990 

41,010 

mal  pool 

(a)  Top  of  497 

summer  pool 
(22  Apr  - 

1,311 

44,950 

45,970 

22  Jul) 

Top  of  flood  504 

1,481 

14,580 

55,590 

control  pool 

Top  elev  - 
tlon  of  dam  521 

Flood  Control  Features  of  Trexler  hake.  The  ton  of  the  flood 
control  pool  Is  50A  feet  above  m.s.l.  The  splllwa\'  cut  is  at  titls  elevation, 
and  use  of  the  spillway  is  a  once  In  a  hundred  year  occiirrence.  Trexler 
Take  has  a  storap;e  capacity  above  the  normal  pool  to  hold  back  4,7  billion 
ballons  of  flood  v/aters.  The  14,58')  acre-feet  of  flood  water  storage 
capacity  at  Trexler  Lake  was  formulated  In  conjunction  with  the  flood  con¬ 
trol  capabilities  of  the  Aquashlcola  Project  and  Francis  F,  Walter  Project 
as  an  integral  unit  in  the  Delaware  River  Basin  Plan, 

Hie  record  flood  occurred  on  19  August  1955  and  would  have  pro¬ 
duced  a  peak  discharge  of  9,520  cfs  at  the  dam  site.  During  this  flood 
period,  the  flood  control  pool  at  Trexlt.T  (14,530  acrn-feet  canacitv) 
would  have  bean  only  33,7  percent  utilised.  Table  1-1  identifies  th? 
five  times  over  past  history  that  the  flood  control  pool  at  Trexler 
would  have  been  used.  The  chart  also  identifies  the  percentage  of  the 
flood  control  pool  which  would  have  been  encroached  in  each  of  the  five 
periods. 
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h.  Watar  Supply  Benefits  Derlvetl  from  Trexler  l.aV.e.  The  T)ela^^rare 
River  Rasln  Coininlsslon  Is  the  repulatorv  apencv  responsible  for  raeetlnp 
the  water  stipply  needs  of  the  area.  Kstlmates  of  future  water  needs 
from  the  Office  of  Commissioners  of  Lehigh  County  in  lOfi'?  reflected  a 
need  for  up  to  41  million  (gallons  of  water  per  day  hv  1078.  Trexler 
Lake's  39,000  acre-feet  of  v/ater  supply  storage  will  provide  up  to 
88%  of  these  prolected  water  needs  of  Lehlp.h  Countv.  l.’atar  users  in 
the  area  will  have  to  contract  with  the  Delaware  River  Das  in  Commission, 
as  it  is  the  commission's  lepal  responslbllltv  to  allocate  the  water. 

DRBC  is  also  responsible  for  water  sales  to  customers  comlnp  directly 
to  the  Trexler  Reservoir.  Refer  to  chart  1-1. 

The  original  plan  of  the  Trexler  Reservoir  Project  allocated  24,?.on 
acre-feet  of  water  supply  storaRe.  However,  after  considering  the  19f)n- 
1967  drought  period  experienced  by  the  area,  the  water  supply  storage 
capacity  v;as  increased  to  a  39,990  acre-feet  allocation.  This  expanded 
water  supply  allocation  pool  will  assume  72%  of  the  total  reservoir  volume. 
The  maximum  yield  of  the  reservoir  Is  60  cfs  and  this  can  be  met  with  a  98% 
degree  of  success. 

Preliminary  collform  tests  taken  In  1968  suggests  that  a  possible  water 
quality  problem  is  present  In  Jordan  Creek.  Ilo^^7ever,  the  DRBC  ha.s  contracted 
for  the  water  supply  from  Trexler  Reservoir  and  has  indicated  that  the  drink¬ 
ing  water  will  meet  acceptable  quality  standards.  Through  modern  filtration 
and  purification  techniques,  DRBC  feels  that  providing  water  of  high  quality 
to  users  will  not  present  any  problem,  DRBC  and  tlie  Pennsylvania  Department 
of  Environmental  Resources  agreed  on  water  quality  standards  for  Jordan 
Creek  and  Its  tributaries.  Such  standards  will  he  enforced  by  these  agencies 
considering  Industrial,  domestic  and  agricultural  discharges  Into  the 
stream. 

1.  Drawdown.  In  the  course  of  an  average  year's  operating  cycle  as 
predicted  by  the  before-mentioned  hydrology  model  ^/,  drawdcu-m  of  the  lai'O 
would  total  7-1/2  feet.  Jlowever,  the  drawdown  cotild  be  as  little  as  4  feet 
(10%  probability)  or  in  unusual  circumstances  as  much  as  77  feet  (1%  proba¬ 
bility).  Comparative  annual  drawdown  figures  for  other  reservoirs  nation¬ 
wide  are  given  in  Table  1-2, 

During  the  fourteen  weeks  of  prime  summer  recreation  season  (1  June  - 
15  September),  the  average  annual  drawdown  Is  5-1/2  feet,  or  less  than  3/4 
inch  per  day.  However,  there  Is  a  10%  probahllltv  of  a  recreation  season 
drawdown  of  23  feet.  The  pool  elevation  during  Sentemher,  for  this  once  in 
ten  year  drawdown  occurrence  .is  predicted  to  he  470  feet  above  m.s.l.  To 
provide  for  recreation  during  extreme  drawdown  conditions,  all  bathing 
beaches  and  boat  launching  ramps  will  be  designed  to  accommodate  pool  levels 
to  464  feet  above  m.s.l. 


^/  As  presented  In  Design  Memorandum  2a. 
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PENDABLE  WATER  YIELD  AT  TRENTON  AS  A  FUNCTION  OF  AUTHORIZED  POST-WfiS 
SERVOIR  STORAGE  CAPACITY  TO  BE  ADDED 


«  JO  spuosnoij}  pjoiA  ojcjopuodop 


j.  Fishery  and  Wildlife  Program.  Boatlnp  allowed  In  Trexler  Lake 
will  be  zoned  to  provide  for  minimal  disturbance  to  the  aquatic  ecosystem 
that  will  develop  In  the  lake.  Fishing  will  be  permitted  throughout  the 
entire  lake  from  either  bank  or  boat  access.  A  fishery  management  pro¬ 
gram  will  be  developed  by  the  Pennsylvania  Fish  Commission.  There  will 
be  548  acres  set  aside  for  wildlife  mitigation  lands  in  the  peninsula 
area  bounded  by  Mill  Creek  and  the  Jordan  Creek. 

The  location  of  the  mitigation  lands  T.!  is  adjacent  to  existing 
state  game  lands.  A  wildlife  management  program  for  these  areas  will  he 
conducted  by  the  Pennsylvania  Came  Commission.  The  project  Is  also  ad¬ 
jacent  to  the  county-operated  Trexler  Game  Preserve.  A  planned  expansion 
of  this  facility  will  eventually  provide  an  animal  zoo  large  enough  to 
accommodate  350,000  visitors  annually. 

k.  Reservoir  Clearing  Operations.  Clearing  operations,  as  presently 
planned,  will  extend  downward  from  elevation  507  feet  above  m.s.l.  to  the 
streambed.  This  will  permit  generally  obstruction-free  recreational  use  of 
the  lake,  maintain  lake  water  quality  potential,  avoid  a  potential  nutrient 
source  which  would  cause  a  eutrophlc  condition,  and  minimize  the  maintenance 
of  the  lake.  All  vegetative  growth  from  elevation  500  downward  will  be  cut 
and  removed  to  a  maximum  of  6  Inches  above  the  ground.  Ctumps  and  tree 
roots  will  not  be  removed,  since  this  process  would  result  In  loose  soil  and 
extensive  erosion,  causing  a  serious  slltatlon  problem.  Any  floatable 
structures  will  be  excavated  two  feet  below  grade  and  then  the  excavations 
will  be  backfilled  and  graded.  All  highway  guard  rails,  debris  and  dcwned 
timbers  will  be  removed.  Clearing  contractors  will  be  required  to  clean 
and  backfill  all  cesspools  and  septic  tanks.  Complete  clearing  will  also 

be  required  from  elevation  500  to  507  feet;  however,  tree  excavation  will 
be  avoided  in  this  area  in  order  to  maximize  recreation  and  aesthetic  bene¬ 
fits. 


To  avoid  wasting  the  project's  resources,  all  structures  and  usable 
timbers  will  be  sold  for  salvage.  Pertaining  to  structures,  the  previous 
owners  will  have  priority  to  the  salvage  rights.  All  unusable  accumulated 
material,  such  as  brush  from  clearing  operations,  will  be  disposed  of  by  the 
clearing  contractor  in  the  most  economical  manner  consistent  with  applicable 
laws.  The  clearing  contractor  is  bound  to  all  applicable  Federal,  State, 
and  local  legislation  pertaining  to  air  quality  and  waste  disposal  practices. 

1.  Current  Project  Status  and  Benefit/Cost  Ratio.  The  Project  is 
presently  In  the  pre-construction  planning  stage.  Real  estate  acquisition 
is  dependent  on  availability  of  fund**  The  project  construction  should 
span  a  three  year  time  period. 


2_l  Map  of  Trexler  Reservoir  Recreation  Areas  --  Figure  3-1,  p.  9-12. 
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The  project  cost  estimate  7a/  at  July  1971  price  levels  totals 
$20,700,000,  Of  this  amount,  $8,835,000  are  Federal  costs  and  $11,865,000 
are  non-Federal  ^/.  The  Appropriations  Bill  of  1972  provides  for  $158,900 
In  funds  for  the  continuation  of  pre-construction  planning  at  Trexler. 

The  current  benefit/cost  ratio  for  the  project  Is  1.6  to  1,0,  This 
B/C  ratio  la  based  on  a  discount  rate  of  3-1/4^,  which  Is  consistent  with 
accepted  policy  of  the  Water  Resources  Council.  If  the  project  were  dis¬ 
counted  at  the  5- 1/21  rate  applicable  to  projects  currently  being  justi¬ 
fied,  the  benefit/cost  ratio  would  he  1.3  to  1.0,  Recreation  benefits 
used  in  computing  the  above  benefit/cost  ratios  have  been  limited  to  those 
accruing  from  direct  use  of  Trexler  Lake  project  lands  and  waters  only. 

In  accordance  with  Senate  Document  97,  the  recreation  visitor-day  value 
Is  estimated  to  be  $1.35.  This  Is  the  figure  used  to  compute  the  recreation 
benefits  credited  to  the  project  8a/. 


7a/  Project  document  costs  appropriately  escalated  are  reported  herein. 

^/  The  non-Federal  costs  Include  reimbursable  costs  for  water  supply, 

8a/  A  percentage  breakdown  of  the  allocated  benefits  derived  from  the 
Trexler  Lake  Project  are;  Recreation  21%,  Water  Supply  62%, 

Flood  Control  17%. 
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2,  Environmental  Setting  Without  the  Project 

2.1  Lehigh  River  and  Ita  Tributaries.  The  Lehigh  River,  with 
a  total  drainage  area  of  1,370  aquare  miles.  Is  a  major  tributary  of 
the  Delaware  River.  Rising  In  the  Pocono  Plateau  of  Wayne  County,  it 
drains  portions  of  nine  northeastern  Pennsylvania  counties.  Above  the 
Lehigh  Gap,  the  Lehigh  River  flows  swiftly  through  high  bordering 
hills.  Below  the  Lehigh  Gap,  the  fall  of  the  river  is  more  gradual. 

Above  the  City  of  Allentown,  the  average  slope  of  the  river  is  6.5 
feet  per  mile.  Below  Allentown  to  the  City  of  Easton,  the  Lehigh 
River  loses  68  feet  In  elevation  In  16.5  miles  of  length  for  an  average 
slope  of  4.0  feet  per  mile. 

The  Lehigh  River  passes  through  four  distinct  water  quality  zones 
along  the  path  from  Its  headwaters  to  Its  confluence  with  the  Delaware 
River  at  Easton,  Pennsylvania.  An  Inclosed  map  (Figure  1-5)  identi¬ 
fies  the  various  water  quality  zones  of  the  river.  The  Lehigh  River 
clean  water  zone  runs  from  the  headwaters  to  a  point  four  miles  downriver 
from  White  Haven,  Pennsylvania.  This  area  supports  a  high  fishery  popu¬ 
lation.  For  the  next  45  miles  the  water  quality  of  the  Lehigh  River  is 
compromised  by  acid  mine  drainage.  Because  of  the  resulting  low  pH 
(4.0  -  5.0)  in  this  stretch  of  the  river,  there  is  practically  no  fish 
population.  Starting  at  the  northern  boundary  of  Lehlgh-Northampton 
Counties  and  extending  to  the  Allentown  vicinity,  the  Lehigh  River  benefits 
from  a  recovery  area.  In  this  region,  alkaline  tributaries  of  the  Lehigh 
River  neutralize  its  acidic  condition.  The  pH  becomes  neutral  (7.0)  by 
Northampton  Borough.  Biota  and  fish  food  organisms  are  again  pre¬ 
valent,  to  the  extent  that  anadromous  fish  species  (shad)  can  pass  through 
the  waters.  The  water  quality  of  the  Lehigh  River  declines  again, 
however,  from  Allentown  to  its  confluence  with  the  Delaware  River, 

The  water  quality  In  this  region  undergoes  serious  chemical  and 
biological  degradation  from  Industrial  and  domestic  waste. 

The  Lehigh  River  flows  through  the  City  of  Allentown  in  a 
horseshoe-shaped  fashion  toward  the  south,  winding  its  way  around 
to  the  northeast  toward  Easton,  Pennsylvania.  Jordan  Creek,  with  a 
drainage  area  of  81.0  square  miles,  flows  generally  toward  the  south¬ 
east,  emptying  Into  Little  Lehigh  Creek  a  short  distance  from  the 
confluence  with  the  Lehigh  River.  A  map  (Figure  1-6)  depicts  the 
confluence  area  of  the  Little  Lehigh  Creek  and  Jordan  Creek  with  the 
Lehigh  River. 

2.2  Jordan  Creek 


a.  General  Description  of  Jordan  Creek.  The  81.0  miie 
drainage  basin  of  Jordan  Creek  lies  within  the  Appalachian  Valley 
and  Ridge  physiographic  province.  This  area  is  characterized  by 
alternating  ridges  and  narrow  valleys  which  trend  northeast-southwest. 
Topography  ranges  In  elevation  from  260  feet  at  the  mouth  of  the  stream 
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in  Allentown  to  about  390  feet  in  the  strean  bed  at  the  site  and  to 
about  1500  feet  In  the  headwaters.  The  basin  above  the  <istn  site  is 
characterized  primarily  by  agricultural  and  forest  land.  Jordan  Creek 
is  an  incised  meandering  stream  with  narrow  flood  plains  and  a  gradient 
of  approximately  9.2  feet  per  mile.  Rapids  are  present  where  the  bedrock 
la  exposed  in  the  stream  bad.  A  terrace  with  an  average  elevation  of  440 
feet  is  located  in  the  eastern  portions  of  the  project  area  on  the  in¬ 
side  of  the  meander  of  Jordan  Creek.  These  associated  features  suggest 
that  Jordan  Creek  has  been  rejuvenated  at  least  once,  and  Is  now  in  the 
early  mature  stage  of  development. 

The  confluence  of  Jordan  Creek  and  the  Lehigh  River  is  In 
Allentown,  Pennsylvania.  Under  normal  conditions,  the  backwater  in¬ 
fluence  of  the  Lehigh  River  on  Jordan  Creek  is  approximately  2000  feet 
above  the  mouth  of  the  creek. 


b.  Hydrology .  The  average  annual  runoff  at  the  gauging  station  9/ 
on  Jordan  Creek  near  Allentown  averages  18.6  Inches  for  the  twenty-four 
years  of  data  (1944-1968).  The  mean  daily  discharge  flow  at  this  location 
Is  70  cfs  which  ia  equivalent  to  18.2  Inches  of  runoff.  The  average 
monthly  flowa  at  Allentown  have  varied  from  383  cfs  In  March  of  1953  to 
1.2  cfs  in  July  1966.  The  average  daily  flows  at  the  gauge  have 
varied  from  9,520  cfs  on  19  August  1955  to  0.2  cfs  on  19-20  September  1965, 

A  flow  of  200  cfs  or  greater  Is  experienced  at  Allentown  15%  of  the  time. 
However,  35%  of  the  time  a  flow  of  less  than  50  cfs  is  present,  while 
9%  of  the  time  10  cfs  or  less  is  experienced.  The  7  day  -  10  year 
low  flow  frequency  is  2.2  cfs. 

The  mean  runoff  as  a  percent  of  mean  precipitation  is  greater  than 
60%  for  the  months  December  through  April.  The  peak  percentage  is  90,9% 
of  precipitation  going  to  runoff  for  March,  The  percentage  is  26%  or 
below  for  the  months  June  through  October,  with  July  representing  the 
lowest  runoff  to  precipitation  rate  of  19.3%. 


The  Geology  of  Jordan  Creek  and  the  Related  Water  Loss  Problem. 


Above  the  proposed  dam  site,  the  Jordan  Creek  flows  across  the  Martlnsburg 
formation  where  underflow  and  water  loss  are  negligible.  However,  down¬ 
stream  from  the  proposed  dam  site  between  Kernsvllle  and  Allentown,  the 
Jordan  Creek's  gravel  belt  is  underlain  with  extensive  beds  of  Cambrian 
and  Ordovician  limestone  and  dolomite.  Limestones  are  dense,  hard, 
brittle  and  soluble.  Subsurface  channels  have  been  dissolved  out  along 


Map  of  Lehigh  River  and  Jordan  Creek  Confluence  —  Figure  2-7,  p.9-10. 
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•xlBting  fracturBs  by  percolating  water  charged  with  CO2.  Kb  Jordan 
Creek  meanders  acroea  this  permeable  carbonate  rock  region »  a  definite 
water  loss  condition  exists  at  various  sections  of  the  channel. 

Loss  of  streamflow  to  underlying  carbonate  rocks  has  caused  portions 
of  the  lower  reach  of  the  Jordan  Creek  to  become  dry  on  an  average  of  once 
In  three  years,  aa  reported  by  the  USGS.  The  magnitude  of  loss  is  roughly 
proportional  to  the  flow  passing  over  the  water-losing  reach,  with  the 
largest  losses  occurlng  at  the  highest  flow  stages.  The  USGS  has  esti¬ 
mated  that  there  Is  generally  a  lOZ  loss  of  water  In  Jordan  Creek  due  to 
the  sink  hole  conditions.  According  to  a  USGS  survey,  an  average 
annual  water  loss  of  26  cfs  occurs  from  Jordan  Creek.  The  amount  of 
water  loss  in  the  downstream  reaches  Is  considerably  higher  than  the 
average  during  periods  of  high  flows  tdien  the  creek  overflows  Its 
banks  onto  the  flood  plain.  During  these  periods,  losses  as  high  as 
100  cfs  have  bean  measured. 

A  major  portion  of  the  groundwater  outflow  leaves  the  Jordan 
Creek  basin  by  flowing  northeast  through  an  underground  aqulfler  sys¬ 
tem  before  emptying  Into  the  Lehigh  River.  This  water  lost  through 
underlain  carbonate  rock  assumes  a  basic  nature  and  aids  In  neutralizing 
the  acidic  nature  of  the  Lehigh  River  at  the  confluence  of  the  aqulfler 
with  the  river.  A  USGS  report  states,  "One  of  the  more  noticeable  fear- 
tures  on  the  water  level  map  is  the  elongated  depression  In  the  water 
table  that  extends  from  Orefleld  (near  Stetlersvllle  gauge)  to  the 
Lehigh  River.  This  trough  suggests  the  pressure  of  large  fractures  In 
the  carbonate  rock  aqulfler  chat  readily  transmit  underflow  from  the 
Jordan  Creek.  An  average  ground  water  flow  of  17  mgd  from  Jordan  Creek 
Basin  Is  transmitted  Co  the  Lehigh  River  through  these  fractures."  10/ 

Additional  water  loss  from  the  Jordan  Creek  strearobed  occurs  through 
seepage  Into  the  underground  water  table.  Seasonal  fluctuations  of  ground 
water  in  carbonate  rocks  are  usually  lees  than  20  feet.  However,  the  1960  - 
1966  drought  period  caused  groundwater  levels  to  be  below  normal  for 
several  successive  years.  Conversely,  due  to  the  water  loss  character¬ 
istics  of  Jordan  Creek,  the  groundwater  table  will  rise  rapidly  In  response 
to  an  Initially  high  rate  of  recharge  from  high  runoff.  As  this  re¬ 
charging  of  the  groundwater  table  nears  completion,  the  rate  of  channel 
loss  diminishes.  Although  channel  losses  generally  Increase  proportion¬ 
ately  with  higher  stream  flows,  during  prolonged  periods  of  high  runoff 
Che  net  channel  losses  can  become  negligible. 

In  portions  of  Jordan  Creek,  as  the  groundwater  level  falls  below  the 
stream  channel,  surface  runoff  seeps  Into  the  permeable  channel  beds 
at  a  rate  Chet  Is  sufficient  to  possibly  cause  dryness  In  portions  of 
Che  main  stream  channel.  Much  of  this  lost  scream  flow  then  re-enters 


10/  U.S.  Geological  Survey,  Water  Resources  of  Lehigh  County.  Penn¬ 
sylvania.  Woods,  Charles  R. ,  Flippo,  Herbert  M.,  Lesclnsky,  Joseph  B., 
p.  2A0,  1973 
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Jordan  Creek  downstream  via  springs,  chiefly  in  the  4th  Street,  Helfrlch’s 
Spring  Area  of  Allentown.  The  reach  of  Jordan  Creek  from  Kemsvllle  to 
Allentown  11/  can  be  generally  classified  Into  two  water  losing  and  two 
water  gaining  segments.  Streamflow  records  collected  by  the  USGS  show  the 
following  general  distribution  of  water  gains  and  losses  along  the  channel. 


Kemsvllle  to  Guthsvllle  . . stream  loses  water 

Guthsvllle  to  Stetlersvllle . stream  gains  water 

Stetlersvllle  to  Scherersvllle  .  stream  loses  water 

Scherersvllle  to  Allentown  .  stream  gains  water 


The  downstream  reach  of  the  Jordan  Creek  streambed  consists  of  deep 
gravel  beds  underlain  %rlth  llawstone  and  dolomite.  la  drought  coadlcieps, 
the  normal  saturated  condition  of  the  gravel  beds  does  not  exist  as  the 
water  table  la  lowered  Into  the  limestone  and  dolomite  region.  There¬ 
fore,  along  cartaln  surface  portions  that  occasionally  go  dry  In  drought 
periods,  Jordan  Creak  has  actually  assumed  the  characteristics  of  an 
underground  stream  with  water  flowing  In  the  underground  carbonate- 
rock  region.  This  underground  flow  eventually  resurfaces  downstream  in 
the  Helfrleh’s  Spring  area. 


Supplementing  the  natural  flow  of  water  in  Jordan  Creek  are  major 
dischargee  from  two  Industrial  concerns.  Trojan  U.  S.  Powder  Company  12/ 
pumps  water  dally  from  wells  (capacity  of  4  mgd)  for  use  In  its  manu¬ 
facturing  process.  The  company  discharges  a  daily  average  of  2.0  mgd 
of  waate  water,  after  treatment,  directly  Into  the  Jordan  Creek.  The 
Lehigh  Portland  Cement  Company  owns  the  Fogelsvllle  Quarry,  which  Is 
located  In  the  vicinity  of  Hassen  Crack.  Until  1971,  the  quarry  was  In 
operation  and  as  a  by-product  of  the  mining  process,  approximately  10  cfs 
of  water  was  pumped  from  the  quarry  directly  Into  Hassen  Creek,  a  tribu¬ 
tary  of  Jordan  Creak  13/.  During  the  ordinary  quarry  operation,  a 
cone  of  depression  In  the  watsr  table  surrounding  the  excavation  is  created 
by  the  contlntious  pumping  action.  In  1971  Lehigh  Portland  Cement  Company 
discontinued  their  Fogelsvllle  operation,  and  the  quarry  has  since  filled 
with  water,  eliminating  the  cone  of  depression.  Although  there  is  presently 
no  direct  pump-out  of  water  Into  Hassen  Creek,  with  the  filling  of  the 
quarry  the  groundwater  table  has  Increased  to  a  level  where  natural  ground- 
water  flow  now  eupplements  the  flow  of  water  In  the  adjoining  Hassen  and 


11/ 

12/ 

13/ 


See  Plfarc  2-7^ -  p.  9-1®; 

Location  of  Trojan  Powder  Company  Is  noted  on  map 
Location  of  Hassen  Creek  is  noted  on  map  -  Figure 


-  Figure  2-7. 
2-7. 


2-4 


Jordan  Creeks.  This  condition  was  indicated  by  the  presence  of  a  constant 
flow  of  water  (7-10  MGD)  In  Hassen  Creak  during  the  summer  of  1971,  even  though 
the  direct  pump-out  from  the  quarry  no  longer  exists. 


During  relatively  dry  summers,  especially  those  preceded  by  dry 
springs,  Jordan  Creek  begins  to  go  dry  in  the  Stetlersvllle  area.  During 
periods  of  prolonged  droughts,  a  potential  for  water  loss  may  exist 
over  portions  of  the  entire  10,2  mile  reach  of  Jordan  Creek  from  Kemsville 
to  Allentown.  When  extreme  drought  <  ondltlons  are  present,  a  continuous 
dry  length  of  the  streambed  can  possibly  extend  along  the  eight  mile  reach 
from  Guthsvllle  to  Helfrlch's  Spring.  Portions  of  the  Jordan  Creek  Stream 
channel  were  dry  for  up  to  four  months  annually  during  the  severe  1963-1966 
drought  periods,  as  water  was  lost  to  the  underground  water  table. 

Normal  runoff  conditions  prevailed  in  1967  and  1968  with  the  return 
of  a  sufficient  amount  of  spring  and  summer  precipitation.  As  a  result, 
Jordan  Creek  maintained  a  continuous  floir  throughout  its  entire  length 
over  this  time  period.  This  indicates  that  when  the  groundwater  supply  Is 
sufficiently  recharged,  Jordan  Creek  can  enjoy  an  uninterrupted  continuous 
flow.  However,  due  to  a  continuous  loss  to  the  Lehigh  River  through  under¬ 
ground  aqulfiers,  there  is  always  a  degree  of  water  loss  In  the  Creek,  In 
the  normal  water  losing  regions  of  Jordan  Creek,  the  flow  did  reach  a 
minimum  of  ?  cfs  In  the  late  summers  of  even  the  normal  runoff  years  of 
1968-1969. 

In  summary,  the  rate  of  water  loss  from  various  reaches  of  Jordan 
Creek  is  primarily  a  result  of  local  geological  conditions.  The  ex¬ 
isting  deep  gravel  bed  of  Jordan  Creek  which  is  underlain  with  permeable 
carbonate  rock.  In  conjunction  with  the  general  level  and  slope  of  the 
local  water  table,  are  the  deciding  factors  in  the  extent  of  water  loss. 

Also  the  flow  stage  of  the  creek  is  generally  a  factor  in  the  amount 
of  water  loss,  with  more  water  loss  occurring  at  higher  flw/  stages. 

d.  FJtlstlng  and  Planned  Recreation  Sites  Along  Jordan  Creek 
(1)  Jordan  Creek  Park  - 

A  general  recreation  park  now  exists  along  the  hanks  of  the 

Jordan  Creek  in  Allentown  from  4th  Street  to  U.  R.  Route  22,  A  Federal 

grant  has  bean  obtained  from  HUD  for  extension  of  the  Jordan  Park  from 
its  present  limit  at  U.  S.  Route  22  to  Scherersvllle  14/.  Acquisition  plans 
are  presently  being  initiated  for  this  extension.  Also  the  Township  of 
South  Whitehall  has  received  a  HUD  grant  for  acquisition  of  a  municipal 
park  along  Jordan  Creek  between  Guth’s  Covered  Bridge  and  Wehr's  Covered 
Bridge.  In  addition,  the  County  has  planned  for  1974  an  acquisition 

program  for  all  of  the  remaining  land  along  the  banks  of  Jordan  Creek  up 

to  and  including  the  Game  Preserve,  and  has  requested  Federal  aid  for  this 


14/  Map  of  Existing  Recreation  Areas  -  Figure  2-8,  p.  9-11. 
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completion  of  the  Jordan  Creek  Park.  The  park  generally  will  extend  ap¬ 
proximately  200  feet  from  the  stream  banks;  however,  in  the  steeper  bank 
section,  the  acquisition  could  total  up  to  500  feet  back  from  the 
stream.  Certain  sections  of  the  Jordan  Park  (denoted  on  the  map)  and 
Trexler  Game  Preserve  are  areas  where  expanded  acquisition  has  provided 
more  land  for  recreation  facilities. 

(2)  State  Game  Lands  - 

The  Pennsylvania  State  Came  Commission  manages  1300  acres 
of  land  on  the  north  branch  of  Jordan  Creek  15/.  The  game  land,  which  is 
available  to  the  public  for  hunting  at  no  charge,  presently  supports 
40,000  hunter  days  annually.  Pheasant,  Cottontail  Rabbit  and  Woodchuck 
provide  65%  of  this  game  land's  hunting  opportunity.  Also  among  the 
area's  wildlife  are  iJhlte  Tall  Deer,  Squirrel,  ^^oumlng  Dove,  and  various 
waterfowl.  The  Commonwealth  of  Pennsylvania  has  indicated  their  willing¬ 
ness  to  develop  the  Federal  lands  acquired  in  conjunction  with  the  ex¬ 
isting  State  game  lands.  16/ 

(3)  Trexler  Game  Preserve  - 

The  Trexler  Game  Preserve  Is  an  area  of  1,1^7  acres  of 
county  owned  and  operated  lands.  Presently,  the  Preserve  contains  an 
animal  farm  which  houses  bison,  deer,  bear,  and  elk,  in  addition  to  the 
numerous  other  game  species  which  are  more  native  to  the  region.  While 
soma  animals  are  penned,  most  species  are  permitted  to  roam  throughout 
the  area.  The  entire  p  erimeter  of  the  preserve  is  enclosed  by  a  cyclone 
fence.  The  County  has  planned  a  339  acre  expansion  of  the  southern  por¬ 
tion  of  the  existing  preserve  at  a  projected  cost  of  $1.5  million. 

Also  a  $1.1  million  expenditure  is  proposed  by  the  County  In  order  to 
develop  a  zoo  which  could  acconmodate  350,000  visitors  annually.  Pro¬ 
jected  completion  date  for  both  the  area  expansion  and  zoo  development 
la  1973-1974. 

e.  Water  Quality 

Since  1968  periodic  testing  of  water  quality  parameters  has  been 
conducted  by  different  Governmental  agencies.  The  results  of  the  studies 
generally  concur;  however,  some  conflicting  results  have  been  encountered. 
Generally,  the  Jordan  Creek  suffers  from  organic  pollution  from  agricul¬ 
tural  runoff  and  animal  and  human  wastes.  However,  differing  collform 
counts  have  resulted  from  two  water  sampling  programs  conducted  by  the 
Commonwealth  of  Pennsylvania,  Pending  completion  of  these  studies ,  no 
definite  conclusion  la  presented  as  to  the  water  quality  of  Jordan  Creek 
for  water  contact  sports. 


15/  Clt, 

16/  Ibid. 
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In  1968,  a  water  sampling  program  conducted  by  the  Corps  of  Engineers 
and  the  Pennsylvania  Department  of  Health  Laboratories,  Philadelphia,  Penn¬ 
sylvania,  concluded  that  due  to  a  high  coliform  count,  the  quality  of  water 
in  the  proposed  impoundment  would  not  be  suitable  for  water  contact  sports. 
The  total  coliform  counts  discovered  in  this  sampling  were  well  In  excess  of 
the  1000  MPN  per  100  ml.  standard  of  the  Commonwealth  of  Pennsylvania  for 
water  bathing  purposes.  This  particular  study  consisted  of  six  sampling 
days  spaced  between  7  February  and  20  June  17/.  The  streams  tested  were 
Jordan  Creek  and  its  tributaries  upstream  from  the  proposed  dsB^slte 
location  (12.0  miles  from  the  confluence  with  the  Lehigh  River.)  These 
coliform  tests  disclosed  that  the  chief  organic  pollutant  source  was 
generally  human  waste,  although  in  some  cases  the  I'fPN  of  fecal  streptococci 
was  more  prevalent  Indicating  an  animal  waste  source  of  pollution.  The 
reliability  of  the  results  of  this  particular  study  may  have  been 
compromised  by  the  short  testing  period  analyzed  (Feb ruary- June) .  In 
addition,  the  time  period  encompassed  by  this  particular  program  is 
generally  characterized  by  high  runoff.  Therefore,  little  low- flow  data 
was  used  for  the  derivation  of  conclusions  from  the  coliform  count. 

The  U.  S.  G.  S.  supplemented  the  above  study  hv  conducting  a  bio¬ 
logical  (macroinvertebrate  collections  and  observations  of  aquatic  vege¬ 
tation)  and  chemical  analysis  of  Jordan  Creek  from  the  approximate  location 
of  the  Adf^te  downatreaat  to  !th.e  Fourth  Street  Bridge,  Allentown,  Pennsyl¬ 
vania  ( lidle  .1.8  of  Jordan  Creek).  This  study  was  also  conducted  in  1968 
during  the  month  of  September. 

This  time  period  is  usually  characterized  by  low  flow  conditions, 
when  point-discharge  related  pollution  would  be  the  most  severe.  Tlie 
general  conclusion  that  the  stream  declines  In  quality  belo\v’  Stetlersvllle 
was  confirmed  by  both  the  biological  and  chemical  tests. 

As  a  part  of  the  biological  analyses,  a  macrolnvertehrate  sampling, 
of  the  bottom  material  was  conducted.  By  suirveying  bottom-dv/elling 
macrofauna,  a  measure  as  to  the  extent  and  severity  of  existing  pollution 
in  the  stream  can  be  gauged.  The  results  of  the  Jordan  Creek  survey 
showed  that  the  macroinvertebrate  ponulatlon  changes  from  predominantly 
cleanwater  forms  at  Kernsvllle,  to  clean  water  and  facultative  organisms 
at  Stetlersvllle,  to  facultative  and  pollution-tolerant  forms  at 
Scherersville.  This  survey,  therefore,  indicates  the  degradation  of 
water  quality  in  the  downstream  reaches  of  Jordan  Creek.  In  conjunction 
with  the  biological  survey,  aquatic  vascular  plants  and  filamentous  green 
algae  were  observed  as  predominant  features  of  the  biota  in  the  late 
summer  time  period  of  the  study.  Water  milfoil  wa,s  found  at  some  of  the 
stations;  however.  It  is  felt  that  no  problem  exists  presently  or  will 
develop  in  the  near  future.  Water  milfoil  may  prove  to  be  a  nuisance  In 
parts  of  the  lake;  the  management  program  for  this  problem,  should  it  arise, 
would  Involve  localized  spot  control. 


♦ 


17/  Bacteria  Investigation,  Trexler  Lake. 
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An  Interesting  result  of  this  study  was  the  relatively  low  coliforw 
count  observed.  The  total  coliform  count  varied  from  16  per  100  ml 
to  200  MPN  per  100  ml.  These  counts  are  well  within  acceptable  limits, 
and  in  direct  conflict  with  the  extremely  lilgh  coliform  counts  discovered 
in  the  February-June  of  1968  water  sampling  tests  conducted  by  the  Corps  of 
Engineers  and  the  Commonwealth  of  Pennsylvania,  A  possible  reason  for 
this  large  disparity  in  counts  between  the  two  tests  would  be  that  the 
one  teat  was  taken  during  a  comparatively  high  runoff  period  (more 
agricultural  and  animal  waste)  v/hile  the  other  test  was  conducted  during 
a  comparatively  low  runoff  period.  Some  consideration  must  be  given 
to  the  different  locations  where  the  tests  were  conducted.  The  tests  that 
produced  high  coliform  counts  were  conducted  upstream  from  the  area  of 
the  U.  S.  R.  S.  tests  that  indicated  low  coliform  counts.  Possibly 
the  non-point  sources  are  upstream  from  the  proposed  dam  site  and  lower 
coliform  counts  can  be  expected  downstream  due  to  the  coliform  die-off 
rates . 

Dissolved  oxygen  (DO)  and  biochemical  oxygen  demand  (BOD)  tests  con¬ 
ducted  by  the  U.  S.  R.  S.  indicated  that  the  Jordan  Creek  changes  from  a 
clean  classification  to  a  bad  classification  bet\.7een  8tetlersville  and 
Scherersvllle,  The  data  collected  Indicated  that  v/ater  quality  in  Jordan 
Creek  is  highly  influenced  by  man-made  wastes.  Dissolved  oxygen  con¬ 
centrations  varied  considerably  over  the  read)  studied.  On  15  September  1968, 
DO  concentrations  above  Trojan  Powder  plant  were  about  7  ppm,  a  desirable 
level.  However,  due  to  the  increased  BOD  load  from  the  effluent  of 
Trojan  Powder  Company,  an  oxygen  sag  exists  downstream  from  this  plant 
with  the  DO  level  decreasing  to  3,2  ppm  at  Scherersvllle.  Another  DO  sag 
exists  at  stream  mile  2.0,  due  to  the  highly  organic  effluent  of  Lehigh 
Valley  Cooperative  Dairy,  The  following  tabulation  shows  DO  levels  at 
various  points  along  Jordan  Creek  based  on  samples  taken  5  September  1968: 

Discliarge  DO 

(above  mouth 
of  Jordan  Creek) 


1.8 

12:00 

Noon 

Fourth  St.  Bridge 

14.3 

5.4 

2.0 

10:30 

A.M. 

Lehigh  Valley  Dairy 

0.18 

6.8 

(effluent  only) 

5.5 

1:00 

P.M. 

Scherersvllle 

7.2 

3.2 

7.0 

Trojan  Powder  Company 

9.4 

1:30 

P.M, 

(near)  Stetlersvllle 

11.0 

12.0 

12.2 

2:15 

P.M. 

Hassen  Cr.  at  mouth 

14.0 

10.4 

12.8 

2:30 

P.M. 

Kemsvllle 

5.2 

7.0 

14.0 

Trexler  Dea  Site 

An  average  BOD  load  of  1.9  mg/1  was  present  above  Stetlersvllle  (stream 
mile  9,4).  However,  downstream  in  the  more  polluted  zone  of  the  creek, 
the  BOD  reading  was  as  high  as  20  mg/1. 


Stream  Time 

Mile  Hrs  Description 
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Thft  conclusions  resched  by  U.  S.  G,  S.  as  a  result  of  their  study 
were  that  the  6  mile  reach  of  Jordan  Creek  from  Kernsvllle  (stream  mile 
13.0)  to  the  Trojan  Powder  Company  (stream  mile  7.0)  has  water  of  Rood 
quality;  however,  at  Stetlersvllle,  the  creek  hcRlns  to  show  sIros  of 
denradatlon  caused  ))v  the  activities  of  man.  T)ic!  report  conte.nds  tliat  tlio 
lower  seven  miles  of  Jordan  Creek  are  polluted  to  a  hi  depree  wltli  tlic 
pollution  load  severely  taxlnp  the  natural  purl '"I  cat  Ion  process  of  tiie 
stream  durinp  low  floi'js.  The  lower  two  miles  of  Jordan  Creel-  are  severely 
polluted,  and  under  low-flow  conditions  this  reach  probably  cannot  support 
any  life  other  than  the  most  tolerant  organisms. 

The  U.  S.  G.  S.  also  conducted  chemical  tests  of  the  Jordan  Creek 
and  its  tributaries.  Chemical  analyses  of  water  samples  from  three  tri¬ 
butaries,  (Switzer,  Lyon,  and  Mill  Creeks)  to  Jordan  Creek  above  Schnecksville, 
Just  downstream  of  the  dam  site,  a«d  from  various  ground  water  wells  within 
the  bfisln  are  available  for  use  In  estimating,  water  quality  in  the  Trexler 
Reservoir.  With  moderately  high  flows  in  Switzer  and  Lyon  Creeks,  the 
total  phosphates  concentrations  were  0,82  and  1.7  mg/1,  respectively. 

These  are  considered  high  and  are  believed  due  to  the  dairy  farms  in  the 
stream  valleys.  Phosphate  concentrations  at  Scfinecksvllle  are  high  when 
surface  runoff  is  high.  One  sample  from  Mill  Creek  during  a  Icn^  flcuj  period 
had  a  phosphate  concentration  of  only  0.06  mg/1,  Phosphate  concentrations 
In  the  local  ground  water  are  relatively  low,  with  the  concentration  of 
0,1  mg/1  exceeded  In  only  one  of  six  wells  sampled.  Tests  conducted  by 
the  Commonwealth  of  Pennsylvania  on  23  February  1972  indicate  phosphate 
concentrations  ranging  from  0.05  ppm  to  0.14  at  the  seven  sampling  stations 
observed  In  the  damslte  area.  Therefore,  It  appears  that  phosphate  con¬ 
centrations  In  the  stream  and  underground  water  table  are  relatively  low 
except  during  periods  of  high  runoff  when  the  area's  agricultural  nature 
adds  to  a  higher  phosphate  concentration  In  the  surface  streams.  Several 
samples  from  the  three  tributaries  revealed  similar  concentrations  of 
nitrates,  ranging  from  8  to  25  mg/1.  Nitrate  concentrations  in  local 
ground  waters  are  moderate. 

Water  quality  testing  la  currently  being  done  on  the  upstream  reaches 
of  Jordan  Creek  by  both  the  Commonwealth  of  Pennsylvania  and  the  Environ¬ 
mental  Protection  Agency.  To  date,  through  two  sampling  programs  (con¬ 
ducted  24  June,  13  July,  and  27  July  1971;  23  February  1972)  the  State 
data  confirms  the  relatively  low  BOD  load  on  the  Jordan  Creek  above  the 
dam  Bite  location.  Tfce>asreirage  BOD  load  of  the  seven  sampling  atabions 
Is  1.5  mg/1.  The  results  of  tests  to  date  also  show  lo<<;er  collform  counts, 
both  total  and  fecal,  generally  less  than  100  MPN  per  100  ml  during  the 
23  February  test  sample.  However,  the  collform  counts  were  much  higher 
during  the  June  and  July  tests,  exhibiting  values  beto^een  50  MPN  per  100  ml 
to  490  MPN  per  100  ml,  Roth  sets  of  data  are  in  direct  contrast  to  the 
tests  conducted  in  1968  by  the  Corps  of  Engineers  and  the  State  of  Pennsyl¬ 
vania,  where  collform  counts  were  generally  from  5,000  TIPTI  per  100  ml  to 
25,000  MPN  per  100  ml.  The  most  recant  tests  by  the  State  now 
Indicate  that  the-^e  is  not  as  much  contamination  in  the  upstream  reaches 
of  Jordan  Creek  as  was  originally  believed.  The  Corps  of  Engineers  is 
continuing  water  quality  sampling  on  the  upper  reaches  of  Jordan  Creek. 
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f.  Fishery  Characteristics  of  Jordan  Creek.  Jordan  Creek 
generally  has  water  of  sufficient  quality  to  support  a  diversified  fish 
population  in  its  upstream  reaches.  In  the  lower  reaches  of  the  Creek, 
water  quality  degradation  and  periodic  dry  areas  seriously  hinder  the 
fishery  potential.  In  time  of  low  flow,  the  dissolved  oxygen  levels 
below  Scherersvllle  can  become  too  low  to  support  a  diversified  fish 
population. 

According  to  the  Pennsylvania  Fish  Commission,  Jordan  Creek  is 
classified  as  a  warm  water  fishery  along  most  of  its  headwater  regions. 

The  headwater  regions  of  the  Jordan  Creelc  support  a  good  to  high  quality 
of  fishery.  Tlie  Creek,  in  its  lower  region,  deepens  for  a  1-1/2  mile 
stretch  and  is  fed  by  cold  spring  water.  In  this  specific  area  of  deeper 
and  cooler  water  between  Helfrlch's  Spring  and  tlie  northern  end  of  the 
existing  Jordan  Park  in  Allentown,  the  Pennsylvania  Flsli  Commission  stocks 
about  5,000  brown  trout  annually  between  the  months  of  March  and  May. 
Further  downstream  toward  the  Jordan  Creek's  confluence  with  the  Lehigh, 
the  stream  once  again  becomes  a  warm  water  fishery.  Because  of  existing 
pollution  loads  on  this  lower  region  of  Jordan  Creek,  the  fishery  resource 
potential  of  this  portion  of  the  stream  is  greatly  reduced. 

The  creeks  within  the  proposed  project  area  support  a  warm  water 
fishery  of  moderate  to  high  quality.  Creeks  in  this  region  are  generally 
alkaline  in  nature.  Generally,  the  more  alkaline  the  stream,  the  better 
the  fishing,  as  alkaline  conditions  promote  more  fertile  conditions  for 
vegetative  growths  which  the  fishllfe  can  feed  on.  An  inventory  of  the 
existing  fishlife  in  the  vicinity  of  the  dam  site  was  obtaiacd  from  four 
sampling  stations  observed  by  the  Pennsylvania  Fish  Commission.  The  pH 
readings  at  these  four  stations  ranged  from  7.5  to  8.2,  verifying  the 
stream's  alkaline  characteristics  in  this  region.  The  types  of  fish 
observed  are  presented  in  Table  2-l«  Nona  of  these  fish  are  anadromous. 


2.3.  General  Project  Area 

a.  Population  and  Land  Use  Trnnds  —  Lclii;;T-T'ort1iampton  Counties 
Lehigh  and  Horthampton  counties,  centering  on  the  cities  of  Alle^tcR^rn  and 
Bethlehem,  are  located  in  eastern  Pennsylvania,  hO  miles  southwest  of 
New  York  City  and  50  miles  northwest  of  Pliiladelphia,  The  area  is  a 
dominant  part  of  the  region  defined  as  the  Lehigh  Valiev.  The  U.  S.  Bureau 
of  Census  evaluates  the  Lehigh  Valley  by  the  AllentOT-m-Betlilehem-Easton 
Standard  Metropolitan  Statistical  Area  (ABE-SMSA).  This  statistical  area 
is  the  third  largest  in  Pennsylvania,  with  only  the  Philadelphia  and 
Pittsburgh  areas  being  larger. 

VJhen  the  Lehigh  Valley  region  is  considered  with  regard  to  the  sur¬ 
rounding  eastern  seaboard  states,  the  central  location  of  the  area  becomes 
evident.  T)ie  region  lies  near  the  center  of  the  megalonolls  tliat  Is 
ranidly  forming  from  soutiiern  Now  Hampsire  to  northern  Virginia. 

The  Lehlgli  Valley  Is  located  within  250  miles  of  a  maiorit'’  of  the  large 
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TABLE  2-1 


TYPES 


Common  name 

Brown  trout 
Smallmouth  Bass 
Largemouth  Bass 
Rlueglll 

Redbreast  Sunfish 
Pumpkinseed 
Rock  Bass 
Redfin  Pickerel 
American  Eel 
Carp 

l-Thlte  Sucker 
Fallflsh 
Creek  Chub 
Shield  Darter 
Johnny  Darter 
Rosyface  Shiner 
Spottall  Shiner 
Sporfln  Shiner 
Common  Slilner 
Blacknose  Dace 
Margined  Madtom 
Bluntnose  Minnow 


OF  FISHLIFE  IN  THE  VICINITY  OF  TREXI.ER  DAMSITE 
(Source:  Pennsylvania  Fish  Commission) 


Scientific  name 


Salmo  trutta 
Mlcropterus  dolomleul 
Micron torus  salmo jdes 
Lepomls  mac)iroclilrus 
Lepomls  aurltus 
Lepomls  gibbosus 
^tobloplltes  rupestrls 
I'sox  amerlcanus  amerlcanus 
/\nRuilla  rostrata 
Cyprlnus  carpio 
Catos tomus  Conner son! 
Semotllus  corporalls 
Semotllus  atromaculatus 
Perclna  peltata 
Etheostoma  nigrum 
Hotropls  rubellus 
Notropls  hudsonlus 
Tlotropls  spllopterus 
tlotropls  cornutus 
Rhlnlchtbys  atratulus 
Moturus  Ins Ignis 
Plmesphales  notatus 
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metropolitan  areas  in  the  Eastern  United  States.  i>ver  25%  of  the  nation's 
population  lives  within  a  250  mile  radius  of  the  region. 


The  expanding  urban  concentrations  of  New  York  City  and  Philadelphia 
exert  a  direct  Influence  on  the  Allentown-Bethlehem-Easton  area.  Lehigh 
County  has  an  excellent  centralized  geographic  location  which  Is  re¬ 
inforced  by  a  superior  highway  access  to  external  markets.  This  access 
to  large  markets,  when  coupled  with  the  skilled  labor  force  available  in 
the  area,  provides  a  well-developed  industrial  base  with  great  potential 
for  future  expansion.  In  the  past  12  years,  87  new  industries  pro¬ 
viding  13,700  new  jobs  have  located  in  L'ihlgh  County.  This  rapid 
industrial  expansion  Is  representative  of  the  industrial  appeal  of  the 
area  and  Indicates  the  future  industrial  gro««;th  potential  which  is  pre¬ 
dictable.  The  county  presently  contains  2,250  acres  of  unoccupied,  in¬ 
dustrially-zoned  land. 

Directly  related  to  the  rapid  Industrial  growth  In  the  area  is  the 
decreasing  of  agricultural  emplo3rment  In  the  Lehlgh-Northampton  region. 
Between  1950  and  1960  as  total  employment  in  the  region  Increased  10,6%, 
agricultural  employment  decreased  A5.3%  18/.  This  is  a  substantial  decrease 
In  only  ten  years,  and  the  trend  appears  to  be  continuing.  The  application 
of  n«#  technology  and  techniques  has  increased  the  farmer's  ability  to 
produce  more  products  while  employing  less  help.  The  typical  individual 
farm  today  employe  less  labor,  but  Includes  more  land  and  capital. 

As  a  result  there  has  been  a  growth  in  the  size  and  values  of  farms 
while  a  reduction  in  the  total  number  of  farms  has  occurred  concurrently. 
Between  1950  and  1960  the  number  of  Lehigh  County  farms  decreased  from 
2,008  to  1,335,  a  loss  of  one  third.  Between  1960  and  1965  there  was 
a  decrease  of  215  farms,  or  16  per  cent.  The  acres  of  farmland  decreased 
15  per  cent  during  1950-1960,  but  only  2  percent  from  1960-1965  19/.  This 
trend  In  agriculture,  when  viewed  in  light  of  the  Increased  opportunities 
available  in  area  Industry,  has  caused  many  farmers  to  change  their 
occupation.  In  1950,  3.5  per  cent  of  the  two  county  population  was  em¬ 
ployed  in  agriculture,  while  by  1960  this  percentage  had  decreased  to 
1.7  par  cent. 

The  factor  of  Increased  Industrial  opportunities  in  tandem  with  the 
region's  pleasant  living  conditions,  natural  beauty,  and  variety  of 
recreational  advantages,  provides  ample  reason  for  the  area's  rapid  growth. 
Figures  for  1970  indicate  that  253,057  people  live  in  Lehigh  County  today 
compared  to  227,536  in  1960.  This  represents  an  11  per  cent  growth  factor 
for  the  decade  and  is  In  shati>  contrast  to  the  4  per  cent  growth  rate  ex¬ 
perienced  In  the  State  of  Pennsylvania  during  the  same  time  span.  Com¬ 
position  of  the  present  population  In  Lehigh  County  is  250,190  (99  per  cent) 
white  residents,  with  2,867  (1  per  cent)  non-white  residents. 


18/  U.  S.  Bureau  of  Census,  I960  U.  S.  Census  of  Population. 

19/  The  Plan,  report  prepared  by  Heidelberg,  Lowhill,  and  Heisenberg 
Townships  Planning  Commissions,  September  1971. 
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The  Joint  Planning;  CommlsBlon  of  LehiRh-Northampton  Counties  pro¬ 
jects  a  population  Increase  of  35  per  cent  to  350,000  by  the  year  1990. 

Much  of  this  expected  population  Rrowth  is  expected  to  occur  in  the  suburbs 
to  the  north,  west,  and  south  of  the  city  of  Allento\7n.  The  rapid  in¬ 
dustrialization  and  population  growth  of  the  area  will  also  generate 
parallel  growth  in  other  segments  of  community  life  such  as  homes,  stores, 
schools,  shopping  centers,  etc.  Presently,  new  housing  developments, 
large  Industrial  facilities,  and  schools  are  occurlng  to  a  significant 
degree  in  the  outlying  vicinity  of  Allentown,  In  addition,  after  for¬ 
mation  of  the  proposed  Trexler  Lake,  secondary  liomc  building  on  this 
specific  area  is  also  a  possibility. 

b.  Population  and  Land  Use  Trends  —  Trl-Townsliip  Area. 

The  three  townships  of  Lowhlll,  Welsenberg,  and  heldelberg  compose  the 
area  In  which  Trexler  Lake  and  its  upstream  tributaries  are  principally 
located.  The  population  grcn^th  rate  of  25.7  per  cent  (1060-1070)  for 
this  tri-Township  area  far  exceeds  the  State  groivth  rate  of  A  per  cent 
and  the  U.  S.  g,rcn>rth  rate  of  11  per  cent.  Presently,  there  are  4,271 
people  living  In  the  trl-Totmship  area,  and  the  Joint  Planning  Commission 
of  Lehlgh-Northampton  Counties  projects  a  population  of  5,P40  for  th'* 
area  by  1990. 

Land  use  in  the  general  trl-Toiynship  area  is  chieflv  agricultural. 

The  total  area  covers  41,175  acres.  By  acreage,  80  per  cent  of  the  land 
is  used  for  farming  or  orchards,  Tha  renaining  acreage  is  distributed 
among  parks  (5.5  per  cent)  and  residential  development  (3.5  per  cent). 

There  is  presently  only  one  existing  Industry  in  the  area,  T)ie  trt- 
Toiynship’s  residential  pattern  Is  characterized  by  lo\.'  population  den¬ 
sities,  medium  to  large  size  lots,  and  is  generally  occupied  bv  structures 
in  good  condition. 

The  trl-Townshlp  area  contains  only  88  acres  of  connercial  lanti  or 
.02  per  cent  of  the  area's  total  acreage.  The  lad.  of  commercial  develop¬ 
ment  can  be  attributed  to  the  rural,  dispersed  nature  o*"  tlv  area. 

Presently,  the  City  of  Allentown  provides  the  needed  goods  and  services 
for  this  area's  residents.  However,  as  the  tri-Trr'nsblp  area's  population 
continues  to  grow,  a  demand  for  a  neighborhood  shoppln  *,  center  for  the 
day-to-day  needs  of  the  residents  could  become  a  distinct  possibility. 

Planned  commercial  centers,  guided  by  proper  land  use  zonin*’,  could  en¬ 
hance  the  area's  future  economy  and  make  the  trl-To5>rnsliln  area  more 
attractive  to  prospective  residents. 

c.  Water  Supply  Needs,  In  conjunction  wltli  the  ranld  gron-.’th 
of  population  and  industry  in  Lehigh  County,  Is  an  accompanying  need  for 
a  greater  availability  of  water.  In  the  mid-stxtles,  tlie  T.ehlgh  County 
Commissioners,  recognizing  the  need  for  additional  water  sources  for  the 
expanding  population  in  IjChigh  County,  established  the  Lehigh  County  Authority 
for  the  express  purpose  of  analyzing  and  securing  v;ater  suppIv  sources. 


The  Trexler  Reservoir  is  a  major  portion  of  the  overall  plan  of  the 
authority.  However,  If  the  Trexler  Project  were  not  approved,  the 
Lehlpji  County  Authority  would  have  to  provide  other  sources  of  water  to 
supply  the  needs  of  the  people  and  industry  in  the  area.  To  accomplish 
this,  the  authority  has  drilled  and  is  currently  drilling  wells  in  upper 
Macunp,le  Township  and  la  contemplating  a  new  filtering  plant  at  Allentown. 
The  major  water  sources  in  Lehigh  County,  other  than  Allentown,  are 
drilled  wells.  F.ven  though  the  quality,  capacity,  and  health  safety  of 
private  water  supplies  are  In  no  way  viewed  favorably  as  puh/lic  supplies, 
they  are  very  often  used  due  to  economic  consicferations.  Drouglit  periods, 
possible  contamination  from  underground  seepage  from  septic  tanks,  and 
an  ever-lncreaslng  demand  on  these  wells  which  could  lower  the  ground 
water  table,  are  possible  dangers  that  could  result  In  a  critical  water 
shortage  for  both  residential  and  industrial  users. 

In  the  Heidelberg,  Lowhlll,  and  Welsenberg  tri-Township  area,  in 
which  the  reservoir  and  the  upstream  tributaries  are  located,  there  is  no 
public  water  service.  The  main  source  of  water  is  from  individual  on-lot 
water  supplies,  except  for  the  Trout  Creek  Pond  in  Heidelberg  Township. 

This  pond  currently  serves  the  town  of  Slatington  and  night  be  made 
available  for  distribution  to  the  trl-Tw^nship  area. 

The  water  need  projections  for  this  area  exceed  the  present  supply 
sources  as  the  Commission  of  Lehigh  County,  In  their  letter  of  30  June  19b9 
to  the  Army  Corps  of  Engineers,  stated: 

Tlie  City  of  Allento\m  has  requested  by  resolution,  an  allotment 
of  15  MCH;  the  Commissioners  of  Soutli  ridteliall  Township  hav. 
requested  11  MOD;  tlie  Supervisors  of  Hpper  To'^mship 

are  including  In  their  request  the  industrial  neeils  of  the  n»' 
industrial  complex  indicating  a  need  Cor  a  nininurn  of  10  ‘'CP, 
increasing  to  15  MGD  by  1978.  It  is  clear Iv  indicated  that  at 
this  writing  we  have  a  minimum  need  of  41  :'cn  from  three  of  tlic 
areas  Involved,  which  does  not  give  anv  amount  for  additional 
areas 

Lehigh  County's  new  indtistrial  areas  also  n^quirp  water.  He':  onar- 
ations  in  this  area  hy  F,  M,  Schaefer  Corporation  and  Kraft  Foo>ls  alreadv 
are  proiccting  water  needs  upwards  of  2  MOD,  Tlioir  v/at'^w  n>''>.K',  v:ill  ba 
supplied  on  an  Interim  basis  by  a  water  system  of  wells  and  a  reservoir, 
With  the  possible  future  development  of  2,250  acres  of  unoccupied 
Industrially-zoned  land  In  the  area,  a  further  demand  \7ill  be  placed  on 
the  water  supply  sources  of  the  county. 

d,  Cllnatoloi’v.  The  climate  of  the;  Allrntnn’r.  ar  a  is 
characterized  by  generally  moderate  temporaturt  s  and  noi!''rate  amounts  oC 
nrecipitatton.  The  mean  annual  temperature  for  tdo  r'  '’ion  is  51,7°^. 
‘Ilnlnun  temperatures  during  the  montlis  of  Dec’iiHrr,  .T.-inuarv,  and  Wf.urunr'’ 
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are  usually  below  freezing,  though  Infrequently  falling  below  0®F.  T}\e 
average  monthly  temperatures  as  well  as  the  monthly  maxlmums  and  mini- 
mums  for  the  34  year  period  recorded  at  the  Allentown  Gas  Company  and  the 
Allentown-Bethlehem-Easton  Airport  are  shown  in  Table  2-2,  page  9-2.  Extensive 
rainfall  can  be  expected  from  the  passing  of  either  warm  or  cold  fronts 
and  an  occasional  hurricane.  Snowfall  in  the  project  area  is  typical 
of  the  Delaware  Basin  and  must  be  considered  as  a  potential  threat  to 
basin  flooding.  Storms  caused  by  warm  fronts  are  most  prevalent  during 
the  colder  portions  of  the  year  and  produce  a  semi- intense  rainfall  over 
a  protracted  time.  Cold  front  storms  are  most  frequent  during  the 
warmer  months  of  the  year  and  are  characterized  by  thunderstorms  with 
accompanying  Intense  precipitation  occurring  over  a  short  time  Interval. 

The  average  annual  rainfall  is  41,43  Inches  per  year.  The  average  annual 
snowfall  during  the  period  of  record  has  been  variable,  ranging,  from  5 
Inches  to  65  inches^ with  the  mean  snowfall  at  32.8  inches  annually  20  /. 

The  area  is  seldom  subject  to  destructive  vrlnd  storms  although 
tornadoes  have  been  reported.  Those  records  at  Allentoum  s<»pplemented 
by  those  at  Binghamton,  New  York,  Scranton,  Pennsylvania,  and  Newark, 

New  Jersey  show  that  winds  from  the  western  quadrant  occur  about  40  per 
cent  of  the  time.  Therefore  it  is  considered  proper  to  assume  that  a 
northwesterly  or  westerly  wind  is  tha  prevailing  wind  for  the  Allentoivn 
area.  Although  usually  moderate,  wind  velocities  of  55  miles  per  hour 
have  been  reported  at  the  Allentown-Beth.lehen-Easton  Aimort. 

n.  Floods  and  Droughts.  Flooding  tlirougliout  tlu;  ),ohi "h  ''’ivor 
Basin  has  resulted  from  either  extra-tropical  or  tropical  storns,  ''-.j-j-.-i- 
tropical  storns  are  divided  into  two  general  categories:  tlios;;  assorint-^d 
v.'ith  the  passage  of  a  cold  front  or  with  a  warn  front,  "/’he  rajorit'’  of 
basin-wide  floods  have  resulted  from  the  semi-intense  rnin<^a1l  over  a  Ion” 
period  of  time,  usually  associated  with  storms  caused  bv  a  warn  front. 

However,  cold  front  storms,  characterizec'  by  intense  rainfall  over  a  short 
period  of  time  are  usually  the  cause  of  flooding  along  the  tributaries  of 
the  Lehigh.  These  tributaries.  Including,  the  Jordan  Creek,  are  primarilv 
steeply-sloped  streams  without  the  channel  capacity  to  l>andle  major 
amounts  of  runoff.  The  Lehigh  River  Basin  has  also  exp^ri enceri  several 
basin-wide  floods  due  to  hurricane  storms.  Tlie  record-breal'lng  floods  of 
August  1955  were  the  result  of  two  hurricanes  v;hicli  passe<f  in  the  vlclnltv 
of  the  basin  within  a  week.  The  first  snturateil  the  extreme Iv  dry  ground, 
while  the  second  produced  large  runoff  quantities. 

Flood  conditions  may  he  further  aggravated  by  other  factors:  the 
depth  of  the  existing  sncX'JT'ack  when  combined  witli  a  high  melt  rate,  ice 
jamming,  or  by  a  reduction  in  the  initial  and  infiltration  losses  resulting 
from  frozen  ground.  Although  tlie  records  indicate  that  serious  floodine 
along  tlie  Lehlgii  has  not  been  attributed  directly  to  snoirnelt,  the 


♦ 


20/  Refer  to  Table  2-2,  p.  9-2. 
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accunulation  of  sno^-jfall  over  the  drainage  area  of  Cho  Leltl<';li  Rivr.r, 
Incluillnf,  the  .Iordan  Creek  I’.asln,  combined  wltli  srrlti"  rains  an<l 
v/armin",  nreaents  a  flood  threat  to  the  Allentown  area,  T!ie  annual 
sprlnr,  sno\.aTielt,  combined  with  a  sudden  Ice  break-un  In  .Tordan  Creek, 
ha.s  resulted  In  minor  flooding  In  Mlentovm. 

Very  little  flood  sta^e  and  dlscbar'',e.  Information  Is  available  for 
Jordan  Creek  prior  to  the  Installation  o^  the  eatipe  at  Allentown  in 
1944.  There  have  been  a  number  of  seriously  danaging  floods  in  other 
sections  of  the  Lelii^h  River  Basin  prior  to  1044  and,  probablv,  .Iordan 
Creek  exceeded  its  flood  stage  during  these  times.  The  maximum 
recorded  flood  was  the  result  of  hurricane  "Diane"  vdilrb  nassed 
near  the  basin  in  August  1^55.  The  resulting  ne.ik  stare  recorded  at 
the  Allentovm  gauge  was  d.OO  feet  with  a  corresnondln*’  discharge  of 
9,520  cfa.  The  flood  of  May  1942  reached  a  stage  of  about  7.1  feet 
which  was  established  from  high-water  marks  to  050  feet  dovmstream 
of  the  gauge.  Table  2-3  lists  the  nine  highest  flovrs  recorded  at  tiie 
Allentown  gauge. 

TABLE  2-3 

FLOOD.S  OF  RECORD  AT  ALLKNTQIO; 


October  1944  to  September 

1065 

Jordan  Creek  Cauge 

DATE 

DISCIIARCE  (cf.s) 

Aug  1955 

9,520 

Feb  1951 

5,040 

Feb  1965 

5,720 

Mov  1050 

4,240 

Feb  1958 

4,000 

Nov  1950 

3,520 

.Sep  1958 

3,280 

Mar  1962 

3,180 

Dec  1953 

3,070 

The  established  frequency  of  the  August  1055  flood,  at  the 
Allentown  gauge,  la  approxiaately  once  in  45  years  21/. 

The  most  susceptible  area  to  flood  damage  during  anv  malor  ralnf.sll 
Is  the  flood  nlaln  and  the  structures  constructed  on  It.  The  flood 
plains  within  the  Cltv  of  Allentown  include  residential,  commercial, 
and  industrial  development.  Railroads,  highways,  streets,  utility 
lines,  production  facilities,  and  a  sewage  treatment  plant  would  be 
subjected  to  flooding.  The  flood  plains  of  Allentown  are  almost  fully 
developed  and  future  urban  expansion  is  not  likelv.  However,  urban 
expansion  has  and  will  probably  continue  to  extend  to  .suluirban  areas 


21 /  The  discharge  frequency  for  .Iordan  Creek  at  the  Allentovm  gauge 
was  determined  by  the  methods  described  in  the  report  entltletl:  "Statistical 
Methods  in  Hydrology,"  prepared  l)y  Mr,  L.  R.  Beard, 
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adiacent  to  Allentown.  There  are  a  number  of  industrial  firms 
located  on  or  near  the  flood  plain  of  Jordan  Creek,  Between  the 
Fifth  Street  and  Seventh  Street  Bridges,  the  flood  plains  have  been 
developed  into  a  park.  There  are  three  small  dams  on  Jordan  Creek 
within  the  park  and  two  more  dams  upstream  of  the  Seventii  Street 
Bri<lge,  The  dams  are  all  of  similar  construction  ami  are  the  low- 
flow  type  having  no  storage  capacity.  A  continuous  Countv  Park 
along  the  hanks  of  the  Jordan  Creek  is  in  the  acquisition  stage  pre¬ 
sently  and  was  discussed  in  Section  2. 2d. 

The  Delatvare  River  Basin,  including  the  Allentovm  area,  has  ex¬ 
perienced  seven  extended  periods  of  drought  since  1005.  The  most 
severe  drought  occurred  from  lOAl  to  1967,  a  duration  of  bB  months. 

An  extended  dry  period  of  this  length  is  considered  very  rare  and 
has  been  estimated  to  possibly  be  a  once  in  300  year  occurrence 
by  the  R.  C.  R.  n/.  Prior  to  the  drought  of  tlie  1060 's,  the  most  severe 
dry  period  was  24  months.  An  extensive  discussion  of  these  drought 
periods  is  contained  in  House  Document  522,  87th  Congress;  "Delaware 
River  Basin,  New  York,  Mew  Jersey,  Pennsylvania,  and  Delaware,"  The 
date  of  occurrence  and  duration  of  each  drought  period  is  sliown  in 
the  following  table. 

TABLE  2-4 

PERIODS  OF  DROt/GitT 


Year 

Months 

Length 

of  Drought 

1908 

Jun-Dec 

7 

months 

1909 

Jul-Dec 

6 

months 

1914 

Feb— Dec 

11 

months 

1930-31 

Jan  30  - 
Dec  31 

24 

nontl's 

1941-42 

Jan  41  - 
Feb  42 

14 

months 

1957 

May- Dec 

8 

months 

1960-66 

Oct  60  - 
May  66 

68 

months 

f.  Wildlife. 

A  malor  factor  wlilch 

determines  what  areas  are  well 

suited  for  wildlife  habitat  is  terrain  suitable  to  provide  the  wlld.- 
llfe  with  both  mobility  and  protection.  Proper  soil  conditions ,  abundant 
vegetation  and  water  supply  are  key  factors  In  determining  the 
amount  of  food  supply  available  for  the  area’s  wildlife.  Tlie  soils, 
vegetation  and  water  supply  of  the  Jordan  Creek  Basin  are  generally 
suitable  for  open-land  animals.  Open-land  species  such  as  ral'blt, 
woodcock,  quail,  ring-necked  pheasant,  mourning  doye,  bobwlilte,  and 
meadowlark  are  present  in  the  rolling  fields  and  meado\-;s  which  are 


23/  Hardison,  C,  H.,  "Probability  of  Allowable  Yields  in  Delav/are 
River  Basin,"  U,  R,  C,  R,,  Uashington,  D,  C, 
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characteristic  of  the  area.  In  sections  of  the  county  v/here  forestation 
is  abundant,  woodland  species  such  as  gray  squirrel,  woodchuck,  red 
and  gray  fox,  opossum,  skunk,  and  deer  abide,  I^owhill  Torvnship,  tlie 
proposed  area  which  encompasses  the  Trexler  hake,  supports  a  large 
deer  population.  Grouse,  waterfowl,  including,  geese  and  duck,  are 
present  in  the  area.  Jordan  Creek  Is  noi;  a  minor  waterfm-;!  habitat; 
however,  if  a  lake  is  formed,  the  potential  for  waterfov;!  habitat  will 
greatly  increase. 

The  area  also  posseses  some  species  not  native,  to  the  reojon  as 
a  result  of  the  Trexler  Came  Preserve.  This  countvov.med  and  operated 
wildlife  preserve  possesses  bison,  deer,  bear,  elk,  palomino,  llama, 
staghorn  deer,  and  many  other  exotic  spe>;les. 

The  Trexler  area  serves  as  a  lialiltat  for  all  birds  which  are 
native  to  the  region.  There  are  also  many  species  of  game  birds 
stocked  at  Intervals  at  the  State  Came  hands  Iiy  tlie  i'ennsy Ivanla 
Came  Commission.  Great  horned  owls,  long-eared  ov;ls,  and  Canadian 
geese  have  also  been  seen  at  the  Came  Lands. 

g.  General  terrain,  geology,  and  vegetation  of  the  area.  The 
area  of  the  proposed  project  lies  in  the  Appalachian  highland  Region 
and  is  characterized  by  alternating  ridges  and  narrov;  vallevs  wliich 
trend  northeast-southwest.  The  low  rounded  hills  and  shallow  valley  of 
the  Jordan  Creek  basin  provide  a  serene  pastoral  area  setting.  The 
area  is  generally  in  agricultural  use,  and  spotted  witli  widely  scattered 
rural  communities.  Less  than  15  per  cent  of  the  project  site  is 
naturally  forested  and  is  represented  by  second  and  third  growth 
hardwood  varieties.  Approximately  10  per  cent  of  the  project  area 
has  been  privately  planted  with  conifers  and  apple  orchards.  Despite  the 
high  shale  content  of  soils  in  the  area,  most  of  the  land,  other  than 
the  steepest  slopes,  has  been  cleared  for  farming  and  orchards. 

The  entire  project  area,  above  the  proposed  dam  site  is  underlain  with 
Martlnsburg  Formation  of  Ordovician  Age,  There  are  several  thousand 
feet  of  sediment  present  varying  from  sandstone  to  shale  to  slate.  The 
specific  project  area  is  generally  sandy  shale.  The  region's  hillsides, 
underlain  with  Martlnsburg  shale  formations,  are  symmetrically  rounded  near 
the  tops  of  the  divides  and  steep  in  slope  next  to  the  manv  streams  cut¬ 
ting  through  the  area.  Much  of  northwestern  Lehigli  Countv  has  hills  of 
this  type,  including  one  site  located  in  the  Trexler  Came  Preserve,  south¬ 
west  of  Schnecksville,  with  an  almost  perfect  formation  of  shale  that  is 
exposed  to  view. 

The  mineral  resource  potential  of  the  area  appears  to  be  minimal. 

The  project  area  shov7s  no  indication  of  possible  coal  fields  as  the 
rock  layers  in  the  region  are  older  than  any  In  whlcl>  commercial  coal  Itas 
been  discovered.  There  also  appear  to  be  no  natural  gas  or  oil 
resources  in  the  area.  Since  no  slate  excavation  is  consirlered  feasible 
In  the  project  area,  there  appears  to  be  no  potential  for  a  commercial 
quarry. 
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There  Is  a  fossil  area  in  the  nort)iwest  corner  of  l.w.’hill  Townsliin. 
This  is  considered  as  a  unique  "eoloqical  area  for  County  bv 

the  Joint  Tlanninf^  Commission  of  Lehirjh-b'orthampton  CountiiiS,  The  area 
is  described  in  a  County  Publication,  "national  Pecreation  and  Open 
Peace  Plan,"  as  follows: 

"...Soutli  of  Pleasant  Comers  In  J.oi/hill  Tos-^nshlp  is  a  well  kno\/n 
site  contalnlnf’  numerous  iirachiopods ,  or  sea  shells.  The  shells  were 
deposited  durinp,  the  eons  of  time  that  the  belli idi  Valley  was  covered 
bv  a  larpe  Inland  sea.  Much  of  the  area's  existing  bedrock  v;as  de¬ 
posited  durlnp  this  period;  present  day  topopraphv  Is  due  to  erosion 
of  the  bedrock  which  was  uplifted  after  the  sea  retreated " 

As  a  matter  of  record.  It  should  be  noted  that  this  t”pe  of  fossil 
area  is  not  considered  unique,  since  hrachiopods  or  sea  shells  deposited 
during  the  glacial  age  have  been  discovered  in  manv  locations  including 
the  Beltzville  Lake  Recreation  Area  near  Lehighton,  Pcnnsvlvanla.  The 
area  discussed  In  the  County  publication  is  far  removed  from  the  Trexler 
project  site. 

The  representative  flora  present  in  and  adiacent  to  the  Trexler  Lake 
area  are  musk  thistle,  beard  tongue,  butterfly  weed,  and  arroiwood.  Rome 
of  the  area's  other  wlldflowers  such  as  trailing  arbutus,  lilies,  and  or¬ 
chids  are  becoming  rare  due  to  being,  overpicked.  The  second  and  third 
growth  timber  stands  in  the  area  con- 

slst  generally  of  oak,  red  maple,  yellow  poplar,  pine,  hickorv,  ash,  and 
birch.  Over  70  per  cent  of  the  Lehigh  County  forests  are  private! v 
owned,  tiowever,  and  are  subject  to  the  plans  of  private  developers.  In 
addition  to  natural  forestation,  much  of  the  prl vatelv-lw'ld  lands  have 
been  planted  with  conifer  and  fruit  trees.  There  are  no  significant  stands 
of  rare  plant  species  in  the  project  area;  hoi-rever,  tliose  stands  do  occur 
In  otlter  parts  of  the  township  and  are  being,  preserved  and  protected  bv 
county  and  state  agencies, 

Tlie  northwest  corner  of  the  project  area  is  endowed  witti  sufficient 
elevation  and  clear  areas  that  permit  attractive  viewing  by  sightseers. 

The  Joint  Planning  Commission  of  Lehigh  County  considers  the  Lcnjhlll 
Township  area  among,  its  top  priority  open  space  areas  due  to  its 
combination  of  geological,  botanical,  wildlife,  and  ornithological 
attributes  which  complement  the  area's  terrain,  forestation,  water  bodies 
and  recreational  values. 

h.  Historical .  There  are  numerous  covered  bridges  along 
Jordan  Creek  which  add  to  the  area's  aestlietic  and  quaint  apnea  1, 

Two  examples  are  Rex  an<i  Ceieer  Covered  bridges,  whicb  are  Iiotti  located 
downstream  from  the  proposed  dam  site.  These  two  bridges  were  built 
in  1858  and  are  noted  for  their  stone  abvitments. 
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There  is  a  unique  Indian  bake  oven  locateil  in  the  Trexlcr  (lane 
Preserve  near  Jordan  Creek.  The  bake  oven,  v/hich  is  chlseleil  out  of 
solid  rock,  is  the  only  one  heliaved  to  have  been  discovered  to  date 
in  Pennsylvania.  Lehif’h  County  plans  to  restore  the  oven  as  a  shrine 
to  the  Lennl  Lenape  Indians, 

1.  Transportation  iletxvork.  The  p.eneral  project  area  is  serviced 
by  a  netivork  of  superhighways.  Adjacent  to  the  project,  U.  S.  Route 
22  (which  connects  Interstate  78)  runs  east-west  and  the  Wortheast 
Extension  of  the  Pennsylvania  Turnpike  runs  north-south.  Route  73,  which 
services  HarrlsburR  to  the  west  and  New  York  City  and  Northern  New  Jersey 
to  the  east,  Is  connected  with  Route  22  in  the  Allentoi-’n-Bethlehem-Easton' 
area.  IJ.  S.  Route  22  has  a  dally  load  capacity  of  20,000  vehicles  and 
is  presently  carrying,  10,000  23  /.  Interstate  Route  80,  which  services 
Northern  Pennsylvania  and  New  York  City,  runs  parallel  to  Route  78  and 
approximately  30  miles  north  of  the  project  site.  New  York  State 
residents  would  have  access  to  the  area  via  P.oute  81.  The  Piilladelphia 
area  is  within  1-1/2  hours  travellinR  tine  of  the  Allentown  area  via 
either  of  two  four  lane  highways.  Route  309  or  the  Nort)ieast  Extension 
of  the  Pennsylvania  Turnpike. 

Of  prime  importance  to  any  area  serviced  by  a  pood  network  of  ex¬ 
pressways  is  an  equally  well  planned  Rroup  of  arterial  roads.  The 
primary  function  of  arterial  roads  is  to  connect  smaller  communities 
with  the  major  traffic  generators  of  the  repion.  T!ie  project  area  is 
serviced  by  two  arterial  roads.  Route  309  and  Route  100.  The  canacl tv 
of  arterial  roads  is  deslpned  for  5,000-10,000  veliicles  per  dav. 
Presently,  Route  100  carries  3,000  vehicles  per  dav,  while  Pvoute  300 
handles  a  dally  traffic  load  of  4,000  vehicles. 

There  is  a  sufficient  network  of  secondarv  roads  connectinp  the  two 
main  arterial  roads  (Route  100  and  309)  \;lth  the  general  area  of  the 
proposed  reservoir.  Off  Route  309,  the  approximate  area  of  tlie  dam  is 
serviced  by  LR  39057,  LR  39058.  The  Mill  Creek  Brancli  of  the  Lake  has 
access  from  Route  309  through  Township  Rnads  655,  667,  and  672.  Two 
of  the  proposed  recreation  areas  are  serviced  from  Route  100  by 
LR  39064,  LR  39072,  and  Township  Roads  596,  635,  63'’,  64'’,  6‘’2,  and 
684. 


There  Is  no  public  transportation  in  the  peneral  project  area. 
Only  a  small  portion  of  South  Whitehall  Townsliip,  directlv  adjacent  to 
Allentown,  Is  serviced  by  some  buslnp.  No  commercial  bus  system 
serves  any  of  the  other  outlying  communities  in  the  nortliwestern 
townships  of  Lehigh  County.  Allentown  is  provided  with  bus  service 
to  other  major  cities  such  as  Philadelphia,  Nmj  York,  I'arrishurp, 
Rethlehen,  and  ICaston. 


2_3/  Pennsylvania  Hepartmcnt  of  Transportation  -  Road  IjOgs ,  1968. 


,i .  Health  and  Community  Services.  The  proiect  area  does  not 
provide  any  local  health  facilities  or  police  protection.  There  are 
no  hospitals  or  medical  clinics  in  the  tri-Townslilp  area  or  Horth  or 
South  idiitehall  Townships.  However,  hospital  facilities  are  present 
within  approximately  10  miles  in  the  Allentown  area.  Altlioupji  the 
proiect  area  does  not  have  a  local  police  staff,  tlie  area  is  serviced 
by  the  State  Police,  operating  out  of  tlie  Fogelsvtlle  and  Sethlehen 
Barracks . 

At  the  present  time,  tliere  are  no  public  sc's^^e  collectToii  .evstc-'s 
in  the  ton^mships  directly  adjacent  to  tiv;  pronosec'  rtiservoi r .  The 
tOT'jnships  Involved  are.  I.owhlll,  Horth  niiteliall,  Sotit'c  ' ’’litdiall, 

Welnenlierg,  and  Heidelherg .  All  homes  and  buslnj-sscs  in  th  ‘  ar'-a  u.s•^' 
on-lot  systems,  using  eitiier  septic  tanle;  or  cesspools.  Th'  onlv  -.'.x- 
ceptlons  are  Community  College  in  North  iSiitehall,  \'hich  has  Its  own 
snail  ser/age  treatment  plant,  and  a  one  mile  v’lde  urbanized  area  of 
South  Whitehall  which  is  adjacent  to  Allentcn.7n  and  is  incorporate.d  into 
that  city’s  municipal  sewerage  system.  The  Pennsylvania  Department  of 
Environmental  Resources  reports  that  the  possihllity  of  serious  prohlems 
due  to  malfunctioning  of  septic  tanks  leading  to  pollution  of  individual 
wells  exists.  At  present.  Pleasant  Comers  and  Oermansville  have  serious 
problems  due  to  percolation  of  sw^age  effluent  into  the  ground'-.’ster  table. 
The  steep  slopes  of  Heidelberg  also  pose  a  definite  prohlc-^  to  th°  ground¬ 
water  supply.  Although  at  present  it  does  not  appear  economicallv  feasil'le 
to  incorporate  a  municipal  sewage  system  in  the  area,  the  county  planning 
hoards  are  considering  some  type  of  public  se^^'erage  system  for  the  future  2k. 

’.Jlthln  the  five  townships  surrounding  the  proposed  lal'c  area,  tliere 
are  presently  three  municipal  dumping  facilities.  The  Novak  landfill 
services  a  portion  of  the  solid  waste  needs  of  Eouth  'niltehall  Toxmshlp 
and  the  western  portion  of  North  Vlliltehall  Toi/nship,  The  western  portion 
of  North  vniltehall  Township  is  serviced  by  tlie  Neluva  Landfill.  I'elsenherg 
TW'/nshlp  residents  are  permitted  to  use  the  municipal  dump  located  on  Nlacl.- 
smlth  Road  in  Heisenberg  Toi^nship.  Private  collectors  cover  most  of  the 
townships,  but  in  some  areas  where  there  is  no  collection,  other  methods  of 
garbage  disposal  are  used.  Some  people  use  electric  disposals  for  non- 
combustible  and  bum  their  combustibles.  People  living  on  farms  often  pile 
their  waste  away  from  the  house,  or,  like  many  re.sidents  living  on  snail 
lots,  they  dispose  of  it  along  the  back  roads.  Other  more  conscientious 
citizens  save  their  disposals  until  they  liave  a  vsufficlent  amount  to  drive 
It  to  the  North  l^hltehall  or  Heisenberg  disposal  facilities  25/. 


W/ 

Townships 


The  Plan.  Report  prepared  by  Hcsldelherg, 
'  Planning  Commissions,  September  1971. 


Lcndiill, 


and  Heisenberg 


The  area  is  planning’,  for  future  waste  loads  as  can  Ijc  shru.'u  bv  the 
following  statement  issued  in  a  tovmship  plannlnr  report: 


"In  reviewing  tlie  problem  of  Karbap,ii  disposal  in  the  tliree  town¬ 
ships  Tid-th  the  Pennsylvania  Department  of  Knvlronnental  'Resources,  it 
was  determined  that  a  central  collection  system,  niipht  he  used  to  alleviate 
those  problems  of  disposal  that  presently  exist.  This  is  a  svstem  wliere— 
by  a  'Demsi- Dumpster'  type  container  vjould  be  left  at  a  central  location 
within  each  Township,  The  residents  xwuld  then  take  tlielr  disposables 
to  tills  central  point  and  put  them  In  tin  container  left  tlnre.  A  truck 
would  then  pick  up  the  container  and  take  it  to  the  duno  for  disposal. 

This  system  would  in  all  probability  have  to  he  suhsiilized  bv  the  Tov/n- 
ships.  "  2iJ 


2^/  Oji^.  Clt. 
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3.  nnvlroiroental  Tnpncts  of  th«"-  Proposed  Action 

3,1  Vhvslcal  Clinnr.iiS  Cnusocl  by  the  ’’ro  jact.  'i^vc  lop; ’;‘nt  of  tlic 
Trexler  Lake  Project  will  produce  suljstantlvc  chnnr’cr.  in  th-.*  existlnp 
physical  conditions  at  and  around  thu  project  site.  Certain  clianpcs 
will  be  associated  V7ith  construction  activities  and  tb.us  ter'porary, 
while  otliers  are  associated  with  the  facilities  constructed'  anti 
their  operation  and  consequently  are  pernanent.  The  pbvsical  clianpes 
are  identified  in  this  section  and  their  effects  and  significance 
discussed  In  the  follovjlng  paragraphs. 

a,  Tennorary  Changes.  The  tenporan'  cliaiun  s  associat’d  vi  tli 
construction  will  he  localized  to  the  actual  areas  of  constrticti on  and, 
in  those  areas,  change  the  setting  from  one  of  rural  trannullitv  to  one 
of  relatively  heavy  activity.  Such  changes  include  the  increased  noise 
levels  produced  by  construction  operations,  dust  generated  hv  construction 
activities,  and  hydrocarbon  emissions  from  construction  equipment.  Mud 
and  silt  materials  will  be  generated  in  large  areas  to  be.  stripped  of 
vegetative  covers  for  open  borrow  pits.  Local  water  talile  levels  will  Ije 
changed  temporarily  due  to  construction  activity,  Social  factors  Include 

the  temporary  lacrease  In  population  from  Introduction  of  transient  work  forces. 
Other  changes  include  local  and  state  police  activity  -  stirveillance, 
protection,  and  Investigation  due  to  Increased  populatio.  Fire  protection 
will  also  be  required.  There  will  be  changes  in  traffic  patterns  due  to 
detours,  and  increased  demands  on  utility  systems  -  telephone,  electrical, 
gas,  water,  and  sewerage.  Also,  beginning  with  initiation 
of  real  estate  acquisition,  an  Increase  tax  ratable  v'lll  occur  and 
may  put  a  temporary  burden  on  communities  directly  affected  bv  the  proj¬ 
ect,  Lastly,  the  course  of  tlic  stream  will  be  altered  with  some  wildlife 
displaced,  A  three  year  construction  period  is  planned  with  one  voar 
required  to  establisli  the  conservation  pool.  The  wildlife  snecies  to 
he  found  are  white  tailed  deer,  cotton  tails,  oppossun,  red  and  grav 
squirrels,  chipmunks,  black  bear,  porcupine,  snovvrslioe  liare,  })naver,  wood¬ 
chuck,  bobcat,  racoons,  mink,  otter,  skunk,  and  muskrat.s.  Crouse,  nlicasant.s, 
woodcock,  and  waterfovrl  are  also  found.  Birds  consist  of  liaivrk,  uplaml  plover, 
pileated  woodpecker,  snow  owl,  homed  lark,  raven;  ten  species  of  turtles, 
two  species  of  lizards,  and  fifteen  species  of  snakes  are  also  to  he  found, 
f/lldlife  would  move  into  the  548  acres  of  mitigation  lands  and  the  game 
lands  nwj  w-rned  hv  the  Commonwealth  of  Pennsylvania. 

b.  Permanent  Changes.  The  multi-angularity  and  compactness 
of  the  proposed  Impoundment  will  create  a  nej.;  sceneim'  an;'  land  use  com¬ 
patible  wltli  tiie  region.  The  permanent  changes  created  bv  tliu 
construction  are  In  two  categories.  The  flrat  category  Includes  those  changes 
arising  from  the  facilities  proper,  and  the  second  categorv  considers  the 
changes  caused  by  facility  operations.  The  changes  caused  hv  construction 
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of  the  facilities  themselves  in  the  r>roi:*ct  area  Involve  introduction  of 
a  dan,  outlet  works,  spillway,  and  oneration  structures,  i’.ecreatlon 
facilities  will  be  Introduced  in  several  selected  areas,  nttier  development 
involve  relocation  of  roads,  utilities,  and  structures,  some  of  wlilch  liave 
been  noted  for  their  possible  historical  aspects.  The  changes  caused 
bv  the  operation  of  the  facilities  constructed  in  tl'o  nroi-  ct  area  ar'' 
attributable  to  the  creation  of  an  <T-nll'  Ion-  laV'"  aiv'  Its  o-'-ration  for 
the  nurpos'vs  of  prodiicJnp,  water  supplv,  '"lood  control,  .-nv'  r^  cr-ation 
benefits,  Ttiesc  changes  port.ain  to  the  strear'  envi  ron’-  nt  i\'ir.trHan  of 
tlie  Ink"  .  Occurring  upstream  of  the  lake  are  possible  clian-es  in  the 
resident  fish  habitat,  and  possible  alteration  of  the  water  tal'le.  Changes 
in  the  lake  area  proper  are  the  transformation  of  a  f rr.i'- flo"! n"  stream 
environment  to  that  of  a  lal:e  environment;  v/ith  a  fluctuating  nool  la'’*'!, 
with  increases  In  shoreline  length  and  v/ater  area,  and  alterations  in 
water  table  elevations  in  t!ie  project  area.  A  rlian-a  in  lan('  uti  1 1  zatioT'. 
from  prl'iarlly  private  agricultural  and  residential  niir-nr  -s  to  nnblic 
use  for  recreation,  water  supply,  and  flood  control  will  also  occur.  An- 
proxlmately  3b0  acres  of  v;oods  will  1)C  cleared.  T!ii;:  clian-n  '-.'ill  In;  hanc- 
ficial  rather  than  detrimental.  Introduction  of  a  seasonal  transient 
population  into  tlie  area  for  recreation  puniosas  i"nii  <;  .solid  mu'  lifuiid 
e’aste  disposal  requirements,  and  hydrocarbon  emissions  from  vt?Iiicles, 

Also  there  will  be  changes  in  policing,  re.qulrenents ,  local  road  and 
utility  use,  accompanied  by  Increases  in  economic  acti''it",  and  demand 
of  local  food  outlets,  and  bousing,  accommodations.  Tn  ti”f.,  intro'Uiction 
of  a  permanent  work  force  to  maintain  and  operate  tbg  facilities  con¬ 
structed  will  give  rise  to  similar  demands. 

'Miysical  changes  in  the  river  doirastrean  of  tlu.-  lai  .■  inrlnd-  more 
uniform  lo<-;-flo<;  patterns  and  an  alteration  of  v/ater  quality  as  well  as 
marine  life  reg,imen.  The  dam  will  reduce.  do\'nstrean  flood  h.izard, 

3,2  r.ffects  of  These  Physical  <llian.".es.  The  changes  otitllned  In  the 
preceding  paragraph  will  have  effects  of  vary'ing  significance  as  discussed 
In  the  sequel. 

a.  Construction.  Initial  envi ronre  ntal  innarts  arise  from 
construction  operations.  Increased  noise  levels  attendant  to  construction 
operations  \^111  not  affect  many  persons  other  than  tin*  men  actviallv  en- 
g.aged  in  construction  oi-;lng>  to  the  remoteness  of  most  of  th-  construction 
sites  27  The  work  force  will  vary,  peaking,  at  a  population  of  al'out  .30(1 
persons.  The  resident  population,  within  30  miles  of  the  construction  site 
is  about  1  million.  The  percentage  increase  in  population  by  intro¬ 
duction  of  work  force  entirely  from  outside  a  30  iille  distance  from  the 
construction  would  be  insignificant  in  comparison  to  tlie  population  within 


27  /  Currently,  Cong.ress  is  considering  lug.i.sl at i on  whicii  would 
limit  the  noise  levels  of  construction  equipment;  anv  such  limits  set  In¬ 
law  v;lll  apply  to  the  Trexler  Reservoir  construction. 


travullinj’,  cllritnnce  of  tho  construction,  lire/rvcr,  it  is  :'strf’:s<.  Iv  vinlil.clv 
that  all  of  the  work  force  will  he  non-local,  ns  tlic  i ■ ’"ic li i a t p  area  o*^ 
the  project  houses  a  larne,  industrialized  work  fore:*  \/hi  cli  is  predor.1  nant  1  v 
steel  and  construction  oriented. 

Tlte  solid  and  liquid  wastes  c.enarated  hv  the  work,  force  will  he  tr’at<'.l 
and  disposed  of  in  CCBor^ace  v/ith  applicable  sanltnr"  stantiards  and  benc'- 
will  have  no  environmental  impact.  The  ohlipation  to  perform  that  disnosal 
will  lift  a  contractual  requirement.  In  of  the  Inr; i  mi  ficant  incrcas.; 

in  population  brought  about  by  the  work  force,  ttie  ii.ipact  on  the  transportation 
system  during  construction  in  the  araa  will  also  be  insignificant.  The 
increased  utilization  of  housing  and  catering  facilities  will  lead  to  treater 
economic  activity  in  the  area.  The  impact  on  the  econorn'e  environment  will 
be  beneficial. 

bust  is  usually  generated  by  construction  nctiviti-  s;  tl'.  ■  anoinit  of 
dust  generated  is  governed  hy  t!ie  dust  control  t''clini(ius-.s  CT-ployed.  Must 
control  measures  will  he  a  contractual  obligation  of  tlit  construction  con¬ 
tractor.  kTiat  dust  is  generated  by  the.  contractor  will  not  have  a  signifi¬ 
cant  environmental  Impact. 

Hydrocarbon  emissions  28/  generated  by  construction  eqiupment  will 
have  a  somewhat  adverse  localized  effect  on  the  environment. 

Almost  all  construction  projects  produce  natural  materials  wlilch  must 
be  wasted.  The  wasted  materials  are  native  to  the  region  and  will  have 
no  long-term  toxic  effect  on  the  environment.  There  are  numerous  ahamioned 
quarries  in  tlie  area  which  can  he  used  for  disposal  of  cleared  material. 

Also  the  poss.lbillty  exists  for  an  )pen-pit  burning  procedure  in  a  manner 
which  would  be  allowable  under  local.  State,  and  Federal  air  polltition 
la^/s.  The  ultimate  disposal  procedure  and  sites  for  cleared  wastes  are 
determine<l  by  the  contractor,  and  the  contractors  are  responsible  for  com¬ 
plying  with  the  existing  State  and  local  environmental  legisltation. 

During,  construction  clearing  operations,  materials  will  he  tempo¬ 
rarily  located  and  placed  about  with  very  little  net  or  permanent  effect 
on  the  aesthetic  environment.  Rock  and  nasonnrv  ruh'ilc  remaining  from 
buildings  during  removal  will  he  usetl  to  fill  in  oltl  building  foundations. 
Section  1  k  of  this  document  described  the  clearing,  process  in  cietail. 

Construction  operations  v/111  require  that  some  local  roads  be  close!. 

Real  estate  acquisition  and  relocation  of  many  rcsiiients  vnMl  occur  prior 
to  the  intiation  of  any  construction  so  that  the  imgact  on  the  local  trans¬ 
portation  system  will  be  negligible.  Increases  in  tlie  utility  load 
(telephone,  electric,  gas,  etc.)  hy  the  I'ork  force,  will  I'.e  luv-llgilile  a.s  tb.esc 


28/  The  number  of  pieces  of  construction  eqm'pi'ent  renui  red  and  tlic 
remoteness  of  the  construction  sites  frori  manufacturing  plants  and  heavy 
traffic  in(!lcatu’  that  t!>e  environmental  innact  of  cw !  rv.  1  ivv:  \mll  Iw  nlaiwnl, 
Host  of  the  construction  will  take  place  after  ,  i  i  pti  cnrtrol  ,stand,-ird.'; 
lo'.i  Isatcd  I'v  tie  Congress  are  effective;  aft.n'  tliat  tiw  ,  1  -al  '"'drorarl'on 
emission.a  .should  liavn  little  environmental  si  "ni  f  i  cancr . 
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people  will  represent  such  a  small  percentape  of  the  population  In  a 
twenty-five  mile  radius  area.  Increases  In  local  and  state  police  and 
fire  protection  activities  to  serve  the  work  population  will  be  required. 

Since  the  local  resident  population  will  have  been  relocated  prior  to 
start  of  construction,  the  local  police  and  fire  service  will  not  have 
to  be  Increased  above  the  current  levels. 

Durlnp  construction,  the  course  of  Jordan  Creek  will  not  be  changed 
or  diverted.  The  stream  flow  will  be  delivered  downstream  through  a  con¬ 
duit  tunnel,  before  embankment  construction  begins.  After  the  conduit  Is 
In  place,  unimpeded  fish  passage  will  be  possible. 

Crass  lands  within  the  project  area  tliat  are  planned  for  recreational 
use  will  remain  In  sod.  Other  agricultural  land,  in  ttie  recreational  area, 
will  he  seeded  with  a  grass  mixture  compatible  to  the  area  and  project  use. 

The  remaining  agricultural  lands  under  cultivation  will  be  planted  with 
various  wildlife  grass  mixtures,  grains  and  shrubs  for  the  propagation 
and  enhancement  of  wildlife.  These  lands  will  be  under  the  jurisdiction 
of  the  Pennsylvania  Came  Commission. 

Some  of  the  areas  which  will  be  used  for  construction  are  currently 
utilized  for  wildlife  habitat.  In  order  to  offset  this  loss,  wildlife 
mitigation  lands  will  be  purchased  and  put  into  service  prior  to  Initiation 
of  construction.  Construction  will  require  that  large  areas  of  ground  he 
stripped  of  vegetative  cover.  The  areas  so  stripped  will.  In  those  cases 
where  they  are  not  inundated  as  permanent  lake  area,  be  landscaped  and 
vegetative  cover  re-established,  Anproxlmatelv  one-half  of  the  construction 
material  (overburden  and  shale)  for  the  downstream  embankments  will  be 
obtained  from  the  spillway  cut,  with  the  remaining  material  needed  being 
excavated  from  borrow  pits.  Many  of  those  borrow  gits  will  be  inundated 
by  the  permanent  lake,  xn  those  cases  vdiere  thev  are  not  Inundated,  the 
ground  x^dll  be  restored,  in  contrast  to  this,  the  right  abutment  of  the 
dam  will  require  excavation  to  a  maximum  depth  of  f)5  feet  for  the  splllwav, 

b.  Project  Facilities.  Emplacement  of  the  facilities  alters  the 
land  utilization  in  the  areas  occupied.  The  majority  of  the  4,432  acre 
project  will  be  occupied  by  a  lake  surrounded  by  undeveloped  shoreline. 

The  developed  facilities  will  occupy  less  than  10"  of  the  total  project 
lands  and  hence  their  Impact  from  a  land  utilization  viewpoint  Is  negli¬ 
gible.  The  dam,  outlet  works,  splllwav,  and  operational  structures  will 
change  the  aesthetic  environment  of  the  existing  valley  in  the  area.  This 
change  will  be  considered  offensive  by  some  persons  but  attractive  by 
others.  The  location  of  the  dam  will  be  landscaped  to  blend  the  structure 
into  the  surroundings  to  maximize  the  aesthetic  appeal  of  the  project. 

As  at  other  similar  installations  an  overlook  will  be  provided  at  this 
site  to  allow  visitors  to  view  the  constructed  works.  I.itter  and  solid  wastes 
will  be  gathered  and  disposed  of  dally.  Recreational  areas  will  he 
controlled  in  accordance  with  day-use,  thereby  alleviating  overuse,  com¬ 
paction  of  soil,  or  the  destruction  of  vegetation.  Follmving  is  a  dis¬ 
cussion  of  other  effects  of  the  constructed  facilities. 


(1)  Splllw.iy,  A  spillway  cut  at  elevation  S04  feet  m.s.l. 
will  he  required  for  the  operation  of  the  flood  control  cnpahllltles  of 
the  Trexler  Project,  The  spillway  will  require  a  200  foot  wide  excavation 
through  a  knob  hill  on  the  right  bank  of  the  project,  approximately  500 
feet  upstream  from  the  centerline  of  the  dam.  The  maximum  depth  of 
the  excavation  at  any  point  is  65  feet.  The  spillway  cut  will  be  per¬ 
pendicular  from  the  dam  800  feet  in  an  easterly  direction.  The  end  of 
the  spillway  will  then  open  up  to  a  natural  slope  which  trends  approxi¬ 
mately  600  feet  downhill  to  the  Jordan  Creek.  Flowage  easements  will  be 
acquired  for  this  section  of  natural  terrain.  The  hill  through  which 
the  spillway  will  be  excavated  is  predominantly  rock  with  medium-dark 
gray  shale  with  thin  Interbeds  of  black  slate.  Since  the  spillway  will 
not  be  lined  with  concrete,  the  exposed  rock  face  can  be  expected  to 
weather.  The  bedrock  is  susceptible  to  deterioration  from  freeze/thaw 
action,  but  will  tend  not  to  be  susceptible  to  solution  activity.  There 
will  be  some  constant  erosion  to  the  hill  from  natural  runoff  from  rain¬ 
fall;  however,  major  erosion  from  use  of  the  spillway  for  flood  purposes 
Is  predicted  to  be  a  once  in  a  hundred  year  occurence.  Day-to-day 
erosion  caused  by  construction  v;lll  be  precluded  by  the  construction  con¬ 
tract  specifications. 


The  location  of  the  spillway  cut  is  centered  on  the  sotithern  portion 
of  the  Trexler  Came  Preserve,  This  affected  area  of  the  Came  Preserve  Is 
presently  occupied  by  a  zoo  with  penned  animals  and  Is  the  area  whlcl)  is 
planned  to  he  developed  into  a  larger  zoo  with  an  annual  visitation  of  350,000 
people.  The  steepness  of  the  portions  of  the  cut  (50  feet  deep  with  a 
4  on  1  slope)  may  provide  a  hazard  to  animals  which  are  permitted  to  roam 
throughout  the  area.  However,  since  the  deep  cut  does  stop  600  feet  short 
of  tl\e  stream  bed,  the  animals  can  use  this  strip  of  natural  terrain  for 
a  passageway.  In  addition,  the  animals  can  walk  within  the  spillway  in  a 
direction  parallel  to  the  cut.  Also  as  the  rock  face  begins  to  weatlier, 
the  footing  will  Improve  for  animals  who  mav  attempt  to  traverse  tlie  ex¬ 
cavation.  Fencing  along  the  tops  of  the  spillway  banks  will  be  considered, 

In  conjunction  with  barrier  landscaping  as  a  public  safety  measure.  After 
Mvelopment.of  the  larger  zoo  Is  completed,  the  n\nnber  of 
be  roaming  in  the  vlclnicy  or  the  spillway  should  oe  mlnin 


animals  who  will 
Imal. 


Probably  the  greatest  environmental  detriment  caused  bv  the  spillway 
is  to  its  aesthetic  characteristics.  The  excavation  will  leave  an  exposed 
rock  face  acar  in  the  earth  where  a  knob  hill  with  native  vegetation  once 
existed.  The  spillway  will  be  easily  visible  from  the  higher  terrain  of 
the  southern  end  of  the  game  preserve.  The  elevations  in  the  present  zoo 
area  of  the  Preserve  are  lower,  however;  and  thus,  all  but  the  higher 
portions  of  the  southern  bank  of  the  spillway  cut  will  be  hidden  from  the 
view  of  the  majority  of  visitors  to  the  name  Preserve,  Tn  the  future, 
after  development  of  the  expanded  zoo,  a  road  and  forest  path  will  run 
almost  adjacent  to  the  spillway  cut,  therefore  magnlfvlng  the  aesthetic 
problem  caused  by  the  excavation.  Also,  due  to  the  location  of  the  cut 
and  its  related  flow  easements,  any  further  expansion  of  the  zoo  hevond 
the  planned  350,000  annual  visitor  capacity  may  be  n  physical  Imposslhlllty. 
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Th«  cntlr*  spillway  cut  will  be  visible  from  either  of  two  proposed 
overlooks »  which  are  being  planned  by  non- Federal  Interests,  and  are  to 
be  located  at  the  dam  site  area.  To  alleviate  some  of  the  sharp  contrast 
between  the  spillway  cut  and  the  surrouding  terrain,  a  restorative  land¬ 
scaping  program  is  planned.  Top  soil  will  l>e  placed  on  the  spillway 
and  will  also  be  seeded  to  grasses  to  reduce  erosion  and  the  adverse  aesthetic 
Impact.  Group  tree  plantings  will  be  utilized  to  eliminate  the  sharp 
contrast  between  the  spillway  cut  and  surrounding  terrain. 

Four  alternative  site  locations  for  the  spillway  were  considered. 

The  existing  spillway  cut  is  planned  at  approximately  500  feet  upstream 
from  the  dam.alte.  Other  sites  were  considered  at  upstream  distances  of 
1250,  2500,  and  4500  feat.  The  three  alternative  spillway  cuts  range 
from  900  to  1200  feet  in  length  in  comparison  to  the  proposed  800  foot 
long  excavation.  The  other  alternatives  would  also  require  a  deeper  ex¬ 
cavation  since  the  elevations  at  the  other  sites  vary  from  586  to  650 
feet  above  m.s.l.  versus  the  550  foot  above  m.s.l.  elevation  proposed. 

The  advantage  of  the  alternative  sites  would  he  to  remove  the  unappealing 
view  of  the  earth  cut  from  visitors  at  the  dam  site  and  Trexler  Game 
Preserve  by  moving  the  spillway  upstream  into  higher  terrain  regions. 

(2)  Relocations.  There  are  no  incorporated  towns,  cemeteries, 
or  railroads  In  the  project  area  which  ^idll  require  relocation.  Approxi¬ 
mately  twenty-two  miles  of  roads  will  be  directly  affected  by  the  project. 

Of  these  roads,  3.3  miles  of  roads  will  be  relocated,  5.0  miles  of  roads 
will  be  acquired  for  use  In  the  recreation  areas,  and  13.9  miles  of  road 
will  be  abandoned  and  Inundated  by  the  lake. 

Two  major  road  relocations  that  will  occur  are  on  11,  S.  Route  309 
(0.3  miles)  and  Pennsylvania  Route  100  (0.6  miles),  U.  S.  Route  309  will 
be  relocated  as  a  Class  2  highway  for  an  average  vehicle  load  of  3600 
vehicles  per  day.  Also  a  new  bridge  along  U.  S,  Route  309  will  require 
construction  in  the  Mill  Creek  Area.  Pennsylvania  Route  100  is  also  a 
Class  2  road.  In  addition  to  the  0.6  miles  of  Route  100  to  be  relocated, 
other  sections  of  the  road  x^lll  have  to  be  raised  above  elevation  504  feet 
above  m.s.l.,  the  peak  pool  elevation  of  Trexler  Lake.  A  bridge  along 
Route  100  will  also  require  relocation.  VThen  constructing  the  needed 
roadwork,  all  required  cuts  and  fills  will  be  minimized  and  where  grades 
are  altered,  the  crown  and  toe  will  be  feathered  smoothly  Into  the  natural 
contour. 

Telephone  and  electric  lines  In  the  lake  area  will  require  relocation. 
Approximately  17.4  miles  of  electric  lines  will  he  abandoned  and  removed, 
wlille  22.8  miles  of  new  lines  will  he  constructed.  Telephone  lines  total¬ 
ing  26.4  miles  will  be  abandoned  and  removed. 
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(1)  Recreation  Facllltlun.  Construction  of  the  recreation 
facilities  will  be  in  consonance  with  an  attractive  architectural  theme. 

The  resultant  change  in  land  use  should  be  minor.  A  total  of  918  acres 
will  be  acquired  for  the  five  planned  recreation  areas  2^/.  The  areas 
will  be  developed  to  varying  degrees  with  swimming,  boating,  picnicking, 
and  sightseeing  facilities.  All  areas  will  be  provided  with  toilet 
facilities,  hitter  and  solid  waste  will  be  gathered  and  disposed  of 
dally.  Since  recreation  areas  are  planned  In  accordance  with  park 
standards  and  use;  minimum  soil  compaction  should  occur.  There  may  be 
some  vegetative  destruction,  but  this  should  also  be  minimal. 

The  main  architectural  scheme  of  these  areas  Is  to  blend  the 
facilities  in  with  the  natural  setting.  Since  al)out  IS  per  cent  of 
the  project  area  is  unforested,  the  proposed  recreation  areas  have  been 
located  to  the  greatest  extent  possible  in  forested  areas.  About  400 
acres  of  recreation  lands  will  require  reforestation.  Large  trees 
(from  four  inch  to  six  inch  in  caliper)  will  be  salvaged  from  the 
reservoir  area,  and  then  planted  adjacent  to  the  recreation  facilities 
to  provide  shade.  These  trees  will  he  moved  as  required  for  the  land¬ 
scaping  of  the  project  area. 

c.  Project  Operation  Effects.  Realization  of  project  purposes 
as  made  possible  by  creation  and  operation  of  a  lake  involves  changing 
the  project  area  from  a  river  type  to  a  lake  type  environment.  Com¬ 
parison  of  the  quality  of  the  environment  of  the  Jordan  Creek  \^lth 
Trexler  hake  to  the  quality  of  the  creek  without  the  lake  represents 
the  environmental  impact  of  the  project.  The  effects  of  lake  creation 
Include  environmental  changes  upstream  of  the  lak.e.  A  snail  but  sig¬ 
nificant  fishery  Improvement  in  resident  fish  in  upstream  areas  can 
be  expected.  Ground  water  elevations  will  be  altered  in  scattered 
locations  of  the  upstream  areas,  and  the  fluctuating  lake  pool  level 
produces  alternate  exposure  and  inundation  of  lands  in  some  areas. 

Introduction  of  a  large  recreation  population  and  operating  forces 
will  have  a  pronounced  effect  on  the  ar-’a  wlt)i  respect  to  the  liquid 
and  solid  wastes  generated  by  those  persons,  required  roads  and  utlilitles, 
and  recreation  facilities.  The  resultant  land  use  change  should  be  minor. 


The  main  architectural  scheme  of  these  areas  is  to  blend  tlie 
facilities  in  with  the  natural  setting.  In  conjunction  with  this  plan, 
all  power  lines  will  he  blended  Into  the  surroundings  and  will  go  under 
ground  in  the  recreation  areas. 

2b/  "efer  to  Figure  3-1,  p.  9-12. 
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The  density  of  land  utilization  for  rocrontlon  \'ill  inoreasc. 

Regional  aesthetics  are  compromised  hecaus  e  uPat  w.xs  a  relatively 
Isolated  area  will  become  more  intensely  used,  with  the  lake,  area  fish¬ 
ing  will  be  greatly  improved  over  existing  conditions;  there  will  be 
no  net  quantitative  change.  The  wildlife  in  the  area  will  be  en¬ 
hanced.  Present  agriculture  and  housing  wiii  he  deleted  for  land 
utilization. 

However,  the  current  county  trend  shcnjs  a  decrease  in  acrlcultural 
employment  and  a  trend  twvards  a  more  commercialized  and  Industrialized 
area.  This  trend  may  be  exploited  by  commercial  developers  \;ith,  in 
many  cases,  scant  regard  for  environmental  protection.  The  planned 
recreation  of  the  proiect  is  compatable  with  the  environment.  The 
elevation  of  the  water  table  In  the  vicinity  of  the  project  vril]  he 
raised;  generally  this  Is  a  favorable  effect. 

Other  indirect  effects  can  be  attributed  to  proiect  operations, 
Oenerally  project  purposes  of  flood  control,  water  supply,  and  recreation 
vjlll  be  served.  Project  development  and  visitation  will  accelerate 
economic,  social  and  political  changes  in  adjacent  communities  while  tlie 
stream's  flood  plain  as  protected  l)y  tlvs  project  will  undergo  a  planne<l 
chang.e  In  land  use.  Zoning  of  the  flood  plain  domstream  of  the  im¬ 
poundment  Is  the  responsibility  of  local  and  countv  government.  The  Corps 
is  participating  in  and  otherwise  encouraging  this  aspect  of  project  flood 
protection.  Accelerated  population  grcz^tli  In  surmundln"  communities 
will  create  a  need  for  more  put>lic  services  (liig)n>’nvs ,  schools,  hospitals, 
utilities,  etc,),  Trexler  Lake  and  attendant  rerrsatinnal  facility 
development  will  attract  Intensive  visitation  from  surroiiiuh'p'''  uri'an 
and  suburban  areas  while  partially  satlsfyin;-  a  nortioj-!  n*'  omen  spac" 
needs  of  the  State  area,  rr»*sent  over-use  of  r’  crcntioiial  facilities 
at  area  State  parks  will  also  be  decreased.  Scenic,  historic,  ;;cicntirir, 
and  cultural  artifacts,  extant  In  araas  whlcii  would  otlv-.n’i  s'>  have  hof'p 
lost  to  private  development  or  enjoyed  only  for  a  fot-  private  interests, 
will  he  preserved  and  made  available  to  the  public.  I’.iglit  nlles  of 
existing  stream,  tlie  majority  of  which  previously  vras  available  only  for 
private  use,  also  v;lll  be  available  to  the  public  for  r  'cryational 
activity.  Extensive  visitation  attracted  to  the  prnloct  nr'a  and 
adjacent  communities  will  increase  solid  and  liquid  waste  loads  existing 
In  tlie  area.  Minor  Increases  in  noise  and  air  pollution  will  also 
result  from  project  development. 

Creation  of  the  lake  and  development  of  recreation  areas  will  affect 
wildlife  environment  and  create  a  need  for  acquisition  of  supplemental 
^Jlldlifp  lands.  I.ands  ^^?lthin  the  project  area,  i.'b.icb  otber'ise  could 
have  been  lost  to  encroaching  private  dtrvelop-iont ,  will  1)p  acquired  and 
preserved  for  wildlife  habitat  lands.  In  addition,  tli>'  laM-  ^-lll  affect 
standing  fish  cr  p,  fish  sp-rming  gro\jni!n,  and  the  cnvironi'ent  (plant 
grot'/th  and  food  chain)  for  resident  fish,  none  of  wb.lcb  aro  anadronovis. 
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(Sp«ci«8  listed  In  Sactioa  2  under  fishery).  The  nutrient  concentration 
profile  within  strean  reaches  affected  by  project  development  will  be 
altered;  therefore,  the  lake  and  altered  stream  regimen  will  affect 
vegetative  cover  adjacent  to  the  new  lake  shoreline.  Plant  growth  may  be 
enhanced  within  the  reservoir  area  and  returned  downstream  due  to  change 
in  stream  flow  nutrient  concentration.  The  lake  surface  will  offer 
resting  areas  to  migratory  birds  on  the  North  American  (or  Pan  Am) 

Flyway. 

3,3  Analysis  of  the  Environmental  Impacts  Stemming  from  Physical  Changes 
Caused  by  the  Project. 

The  preceding  paragraphs  of  this  section  have  identified  the  physical 
changes  and  associated  effects  occasioned  by  tlie  project  which  have 
significant  Impact  upon  the  environment.  As  these  Impacts  can  best  be 
analyzed  In  terms  of  their  direct  and  Indirect  effects,  they  are  treated 
below  on  that  basis. 

a.  Construction  Activities.  Construction  operations  attendant  to 
the  project  will  disrupt  the  landscape,  necessitate  clearing  of  some 
forested  areas  and  produce  Intermittent  muddy  haul  roads  and  stream 
turbidity.  These  effects  are  of  short-term  character,  lasting  less  than 
three  years.  The  principal  effects  will  he  confined  to  the  immediate 
area  near  the  dam  site  s«d' the- essd  relocation  projects  In  the  upscrsen 
areas.  An  overriding  consideration  Is  that  actual  building  operations 
and  procedures  are  within  the  scope  of  the  construction  contract  specifi¬ 
cations  and  tihua  subject  to  close  control  hy  the  developing  agency. 

Trexler  hake  Project  planning  has  anticipated  the  diverse  potential 
sources  of  environmental  degradation  and  applicable  contractual  specifi¬ 
cations  regarding  flora  and  fauna,  stream  siltatlon  ami  otlier  environ¬ 
mental  constru'^lon  hazards  will  be  enforced  to  control  pollution  to  the 
maximum  extent  practicable.  Contractor  performance  will  involve  full 
compliance  with  detailed  environmental  protection  specifications.  In 
particular,  prior  to  commencement  of  the  work,  the  contractor  will  submit 
In  writing  for  approval  his  detailed  proposals  for  implementing  envlron- 
msntal  pollution  control. 

During  construction,  the  contractors  will  be  required  to  avoid  con¬ 
tamination  of  the  streams  traversed  and  to  prevent  erosion.  The  majority 
of  borrow  material  for  construction  at  the  dam-  site  will  be  taken;  from 
the  spillway  and  lands  within  the  area  of  lake  Inundation.  Restorative 
landscaping  will  be  provided  to  blend  new  construction  Into  the  surrounding 
landscape.  The  adverse  aesthetic  effect  caused  by  the  dam,  appurtenant 
structures,  and  excavation  will  be  sdLnlmized  by  architectural  treatment 
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of  exposed  structural  features  and  implementation  of  an  appropriate 
landscape  architectural  plan  for  treatment  of  construction 
scars.  The  planned  remedial  landscaping  should  also  aid  in  the 
prevention  of  erosion  and  the  control  of  dust.  Diversion  terraces  and 
retention  dams  will  be  constructed  to  reduce  erosion  and  sedimentation. 

All  disturbed  areas  will  also  be  reseeded  with  grass  mixtures  which  should 
reduce  runoff  and  erosion  of  the  soils. 

b.  Dam  Embankment.  The  presence  of  the  dam  embankment  will  alter 
the  loading  on  the  underlying  soils.  This  artificial  land  form  represents 
a  small  superimposed  load  safety  accommodated  by  the  design  location 

of  the  dam  axis. 

c.  Creation  of  a  Lake.  Impoundment  of  waters  behind  the  Trexler 
Dam  will  cause  the  replacement  of  a  gently  flowing  stream  of  average 
one  foot  depth  and  25  foot  width  with  an  8  mile  long  lake  of  average 
1000  foot  width  and  a  depth  which  varies  from  114  feet  maximum  depth 
at  the  dam  to  5  feet  at  the  upstream  limit  of  the  lake.  The  lake 
waters  will  permanently  Inundate  1220  acres  of  land  In  addition  to  the 
80  acres  now  covered  by  the  existing  stream  and.  Infrequently,  would 
affect  an  additional  260  acres  of  land  during  temporary  storage  of 
flood  waters. 

(1)  Eutrophication.  One  of  the  environmental  problems 
associated  with  the  newly  created  Impoundment  will  be  control  of  eutro¬ 
phication.  In  its  natural  state,  the  Jordan  Is  an  enriched,  flowing 
creek.  When  the  flow  is  obstructed  by  the  dam  at  time  of  closure  the 
entire  ecosystem  will  be  disrupted.  After  the  initial  change  on  the 
system,  a  modified  ecosystem  will  develop.  The  new  system  within  the 
lake  will  be  characterized  by  warmer  water,  reduced  flow  velocities, 
and  additional  shallow  water  along  the  lake  periphery.  In  the  new  lake 
there  will  be  tendency  for  the  soluble  nutrients  to  be  utilized  by 
higher  aquatic  plants  or  by  algae.  These  in  turn  may  die,  sink  to  the 
bottom  and  contribute  to  the  organic  build-up  and  consequent  BOD, 

The  nutrient  utilization  can  follW'?  two  paths.  Some  of  the  nutrient 
will  stimulate  both  floating  plants  and  submerged  plants.  Alternatively 
the  nutrients  may  be  used  in  the  production  of  algae.  Rapid  growth  of 
algae  produces  an  algae  bloom  characteristic  of  eutrophication  conditions 
and  appears  on  the  water  surface.  Dead  and  dying  algae  blooms  can  be 
extremely  odoriferoua,  and  after  sinking  to  the  bottom,  deplete  the 
dissolved  oxygen  in  the  lake  waters. 

Both  plants  and  algae  may  occur  simultaneously  in  different  reaches 
of  the  lake.  The  lowered  oxygen  content  associated  with  high  organic 
matter  under  such  conditions  further  defines  the  environmental  conditions 
for  fish  and  for  water-based  recreation  purposes.  The  operation  and 
maintenance  features  of  the  water  managment  programs  for  the  lake  will 
consider  this  natural  phenomenon.  In  particular,  regulation  of  detention 
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time  will  f’reatly  reduce  the  reaction  tine  in  V7hich  the  nutrients  can 
express  themselves  in  the  form  of  eutrophication. 

Excessive  amounts  of  soluble  nutrients  (nitrates  and  phosphates)  are 
believed  to  be  a  main  factor  In  the  eutrophication  process,  nf  course, 
natural  conditions  such  as  temperature  and  sunlight  are  also  essential. 
The  possible  source  of  the  nutrients  In  Trexler  hake  will  he  from  both 
natural  and  created  processes.  The  natural  decay  of  vep,etatlon  and 
animal  wastes  are  the  principal  natural  sources  of  phosptiates  and 
nitrates.  Water  samples  taken  in  1968  in  coordination  with  the  Pennsyl¬ 
vania  Department  of  Environmental  Resources  showed  hiph  fecal  and 
streptococcal  collform  counts.  This  condition  was  probably  due  to  im¬ 
properly  treated  domestic  sewage,  livestock  manure,  and  agricultural 
fertilizer  runoff.  Major  point  sources  of  nutrients  have  been  identi¬ 
fied  and  abated  by  the  Pennsylvania  Department  of  Environmental  Resources. 
Principal  set'iage  outfalls  and  their  volumes  along  with  other  pertinent 
data  pertaining  to  Jordan  Creek  are  outlined  in  Table  3-1. 

Eutrophication  Is  a  natural  phenomenon  in  the  life  cvcle  of  a 
lake.  However,  when  excessive  plant  and  algae  growth  occur  very 
rapidly  and  cultural  eutrophication  Is  pronounced,  lake  benefits  decline 
in  value.  To  prevent  cultural  eutrophication,  posslblr  sources  of  decay 
and  nutrient  buildup  must  be  eliminated.  During  the  clearing  process, 
all  land  that  will  be  inundated  by  the  lake  x^ill  be  cleared  of  all 
vegetation,  floatable  structures  and  cesspool  and  septic  tank  contents. 

By  performing  this  clearing,  the  initial  intense  threat  of  eutrophication 
of  the  newly  formed  lake  will  be  minimized.  The  Initial  eutropliicatlon 
condition  of  a  newly  formed  lake  ususally  stabilizes  within  five  years 
of  formation  as  long  as  ne\-7  sources  of  nutrients  are  contro]l“d.  To 
inhibit  cultural  eutrophication,  it  is  recognized  that  careful  control  of 
outfalls  in  the  tributary  waters  must  b«;  performed.  The  problem  of 
nutrient  source  control  in  tlie  upstream  feeder  streams  of  tha  lake  must 
be  coordinated  on  the  private,  local.  State  ami  Federal  le.vels. 

Various  corrective  actions  may  prove  effective  at  Trexler  and  will 
be  considered  further  if  eutrophication  becomes  nronmmccd.  These 
measures  are: 

(1)  Mechanical  elimination  a. id  removal  of  excess  plant  grw'^th. 

(2)  Aeration  of  lake  water  through  pressurized  air  lines  along  the 
lake  bottom. 

(3)  (fse  of  holding  ponds  In  the  shallow  upstream  readies  of  the 

lake. 

(4)  Chemical  control. 
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SEVJACE  OUTFALLS  AND  THEIR  VOLUMES 
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Although  the  concept  of  mechanical  ellrilnation  and  renoval  of  exceps 
aquatic  vegetation  is  the  most  desirabl"’  fron  an  ecological  viewpoint, 

It  Is  costly,  highly  Inefficient  and  can  he  uaed  onlv  for  larger  vege¬ 
tation  with  any  degree  of  success  and  does  not  aiidress  the  problem  of 
reducing  levels  of  indigenous  primary  plant  production.  Aeration  of 
the  lake  bottom  through  pressurized  air  lines  Is  a  very-  promising 
technique  for  preventing  nutrient  accumulation  and  reihiclng  BOf);  hcxrever, 
it  Is  still  experimental  and  has  not  been  tested  In  an  Impoundment  as 
large  as  Trexler.  As  for  holding  ponds,  tlieir  value  for  Trexler  cannot 
be  assessed  since  the  degree  of  eutrophication  which  mav  occur  cannot 
be  determined  until  the  lake  Is  In  actual  operation. 

Chemical  control  employing  biodegradable  loi-;  toxicity  for  aquatic  plants 
has  been  used  with  considerable  success  by  the  ('orps  in  the  past  and 
'^Ith  minimal  environmental  disruption.  Use  of  copper  sulfate  in  small 
quantity  has  proved  affective  for  algae  in  the  past  and  has  been 
demonstrated  to  be  non-toxic  (in  concentrations  used)  for  fish.  Studies 
have  demonstrated  that  flsli  are  not  killed  by  copper  sulfate  at  minimum 
concentrations  for  algae  control  and  that  fisliing  yields  have  not 
deteriorated  in  lakes  so  treated  over  long  periods  of  time. 

(2)  Wildlife  with  the  Project.  Clearly  some,  wildlife  habitat 
will  be  eliminated.  However,  the  lake  will  bo  adjacent  to  the  Trexler 
Game  Preserve,  State  Game  Lands  and  the  wildlife  mitigation 

lands,  acquired  as  part  of  the  project.  Tliese  areas  ahould  provide 
ample  refuge  for  animals  displaced  !,'y  the  lake.  The  lake  will  claim 
150  acres  of  existing  State  gamelands  and  approximately  200  acres  of 
the  Trexler  Game  Preserve.  These  losses  should  he  mitigated,  hajever, 
as  the  Trexler  Game  Preserve  plans  a  33')  acre  expansion  of  existing 
facilities  an^i  the  234  acres  of  wildlife*  mitigation  land  v’ill  he  adjacent 
to  the  State  Game  Lands  and  be  homogeneous  when  the  bunting  area  is 
considered.  No  rare  or  endangered  species  Xvrill  Be  threatened  bv  the 
project  development. 

The  Lake  surface  should  provide  for  increased  u-aterf o',’!  use. 

The  increased  waterfo^jl  use  should  be  guaranter<!  !->y  more  resting  grounds, 
less  poaching  and  other  human  disturbances  nr.  a  result  of  l  orn  cons-vr- 
vatlon  oriented  management, 

(3)  Fishery.  Presently  the  Jordan  Creek  supports  a  diversi¬ 
fied  fish  population.  In  the  upper  readies  of  th'-  crna.V.,  t’le  alkaline 
nature  of  the  stream  supports  a  hig.ii  quality  warn  water  f kshcry,'.  The. 
follo'^r^ng  Is  an  Inventory  of  the  current  resli'ent  fish  population: 
snail  and  large  moutli  bass,  blue  gill,  pickerel,  sunfifdi,  blac):-nose 
dace,  darters,  white  suckers,  slilners,  pnnpkinsned,  /Ni-ierican  eel,  and 
numerous  other  species,  nther  than  the  bass  and  sunfish  potential, 
there  is  very  little  game  fishing  potential  in  the  upstream  reaches  of 
Jordan  Creek, 
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Followiny,  Improvement,  the  lake  should  provide  excellent  fishlnr, 
potential.  Certain  species  nW'/  pr-isent  in  the  creek  such  as  some 
shiner  species,  dace  and  some  species  of  pickerel  prohablv  will 
not  adapt  to  the  new  lake  environment.  However,  species  such  as 
bass,  al«^ife,  blueglll,  punpkinseed,  pike.  Mack  crapples,  muskel- 
lunge ,  and  carp  should  adapt  readily  to  tiie  warn  surface  waters  of 
the  lake  environment. 

The  Pennsylvania  Pish  Commission  t^ill  stock  the  lake  wi th  muskellenpe 
(Esox  maspuinonpy) .  chain  pickerel  (Esox  nip.cr) .  larpenouth  bass 
(Mlcropterus  salmoides)  ,  Walleye  (Etizostedlon  vi  treiiri)  ,  and  blacl; 
crapple  (Promoxis  nigronaculatus) .  Hone  of  these  fish  are  anadromous. 

This  should  provide  the  potential  for  excellent  pane  fisiiinp.  A  pre- 
impoundment  environmental  inventory'  for  Jordan  Creek,  is  pivon  In 
Table  3-2,  The  most  favorable  neiv*  habitat  for  fishes  bv  anv  major 
land  or  water  use  has  been  man-mado  reservoirs.  Tliese  r'ls ervoirs 
commonly  support  standing  crops  of  over  200  pounds  of  fis})  par  acre, 
an<l  provided  a  sport  catch  of  over  121,000,000  pounds  in  1900, 

Because  of  Trexler  Lalce,  the  resident  fish  population  'I'ill  r-xpnnt’ 
rapidly  for  a  period  of  0  to  10  years  follor'in;-;  i'lpounJnr.nt ,  t'ollcnvln;; 
this  period,  the  fishery  will  change  from  an  outstanding  fishery,  with 
the  major  part  of  the  catch  being  game  fish,  to  a  good  fisiiery  game, 

pan  and  rough  fish  all  represented  In  the  catcli.  Eeinin  "  areas  established 
along  the  lake  shoreline  and  a  lake,  drawden-.n  program  during,  rough  fish 
spat/nlng  periods  should  effectively  control  rough  fish  populations,  \,'!iicl'i 
would  othen^^ise  overpopulate  the  lake,  Consi  dercOti  on  vM  11  be  given  to 
the  introduction  of  nortliern  pike,  striped  liass ,  co!io  .salmon,  and 
other  predatory  species  to  provide  additional  sport  fishing  anil  to  control 
utilization  of  alewifu,  carp  and  other  forag-.?  flshos  \'''icli  at'*  likely  to 
become  abundant.  Provision  of  boat  ramps  and  parbing  facilities,  fishing, 
piers  and  fish  concentration  structures  In  the  lab.e  will  increase  fisher¬ 
man  use  of  the  resident  sport  fishery.  The  resident  sport  fishery  above 
the  lake  will  not  be  affected  by  project  development. 

Relow  the  dam  there  may  he  some  detrimental  effects  to  th"  fisli  life. 

The  planned  Icx^  flow  release  of  5  cfs  from  the  dam  "ill  b:'  less  than  the 
average  stream  floi'i  currently.  Hovrever,  the  major  fishing  potential  ncr.’ 
present  in  the  Jordan  Creek  is  in  a  stocked  area  near  Jordan  Park,  This 
tract  area  of  the  creek  is  fed  by  cold  springs,  and  should  not  be  greatly 
affected  by  the  low  flow  releases  caused  by  tlie  project.  Also,  if  the 
cold  bottom  waters  in  the  reservoir  can  be  maintained,  the  lake  could 
possibly  provide  suitable  habitat  for  trout. 

The  spavmlng  of  most  desirable  fish  species  is  not  expected  to  he  Inter¬ 
rupted  by  drawdown.  With  some  species,  eg.,  carp  and  sunfish,  the  drawdovms 
can  be  used  to  benefit  the  fishery  by  destrovlng  unwanted  spavm.  However, 
the  charges  in  water  level  could  possibly  Interfere  v.’ith  pike  anr) 
pickerel  spa\t?nlng  through  elimination  of  aquatic  plants  neco.qp.ary  to 
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TABLE  3-2 


PRE-IMPOUNDMENT  ENVIRONMENTAL  IfWENTORY:  JORDAN  CRRE):  FISHERY 


Adaptabllltv 

Common  Name 

Scientific  Name 

Yea 

American  Eel 

AnEuilla  rostrata 

Yes 

BlueEill 

Lepomls  machrochirus 

Yes 

Bluntnose  Mlnnor 

Plmespliales  notatus 

Yes 

Carp 

Cyprinus  carpio 

Yes 

Common  Shiner 

Notropis  comutus 

Yes 

Largemouth  Bass 

Micropterus  salmoides 

Yes 

Pumpkinseed 

Lepomls  Ribbosus 

Yes 

Redbreast  Sunfish 

Lepomis  aurltus 

Yes 

Red fin  Pickerel 

Ess ox  americanus  amerlcanus 

Yes 

Smallmouth  Bass 

Micropterus  dolomieui 

Yes 

Spotfin  Shiner 

Notropis  spilopterus 

Yes 

Spottail  Shiner 

Notropis  hudsonius 

Yes 

Possibly 

Rock  Bass 

Ambloplltes  rupestris 

No 

Blacknose  Dace 

Rhinlclithys  atratulus 

No 

Brown  Trout 

Salmo  trutta 

No 

Creek  Chub 

Semotilus  atromaculatus 

No 

Fallfish 

Senotllus  corporalis 

No 

Johnny  Darter 

Etheostona  nigrum 

No 

Margined  tladtom 

Noturus  ins ignis 

No 

Shield  Darter 

Perclna  peltata 

No 

\'fhite  Sucker 

Catos tomus  commersoni 
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their  reproduction.  The  drawdown  could  also  possibly  strand  and  kill 
some  young  fish  that  frequent  the  shallows.  A  critical  drawdown  will 
not  take  place  during  the  game  fish  spawning  season.  The  impacts  of 
drawdowns  as  well  as  of  dally  fluctuations  on  fish  and  wildlife  uses 
will,  of  course,  be  greatest  in  late  summar  and  fall.  The  rate  of 
fishing  use  probably  will  be  reduced  somewhat  more  in  later  summar  and 
fall  during  years  of  moderate  to  extreme  drawdown  than  in  normal  years, 
but  fishing  success  probably  will  be  greater.  The  reduced  rate  of  use 
is  expected  as  a  result  of  lessened  attractiveness  and  length  of  the 
shoreline,  lessened  utility  of  access  facilities,  smaller  surface  area, 
and  greater  competition  among  users.  Similar  effects  on  recreational 
users  other  than  fishermen  seem  probable,  and  scenic  values  during  the 
fall  season  will  undoubtedly  be  greater  during  years  when  the  lake  is 
full. 

To  assure  full  fishing  use  of  the  lake,  special  fishermen  access  facilities 
and  lake  area  zoning  against  conflicting  boat  uses  have  been  recommended 
and  are  Included  in  current  plans.  In  addition,  fishery  management 
studies  should  be  conducted  during  the  early  years  of  lake  operation  to 
guide  proper  management  by  the  State  in  cooperation  with  the  Corps  of 
Engineers . 


(4)  Geology  and  Soils 

Tlie  inundation  of  the  valley  will  not  appreciably  affect  the  economic 
geology  of  the  area.  The  area  is  generally  sandy  shale,  Exploitable 
resources  will  be  reduced  only  slightly  since  similar  deposits  exist  in 
contiguous  areas.  Aquifers  in  the  surrounding  valley  areas  will  be  en¬ 
hanced  by  the  lake  level  and  will  provide  easier  access  to  plentiful 
water  supplies  by  the  drilling  of  wells.  The  resource  potential 
of  the  area  appears  to  be  minimal.  There  is  no  indication  of  any  potential 
in  the  project  area  for  coal,  natural  gas,  or  oil  deposit.s.  The  project 
area  does  not  provide  the  potential  for  a  commercial  quarry.  There  is 
an  existing  fossil  area  on  the  hanks  of  the  streambed  of  Jordan  Creek  in 
the  vicinity  of  Route  100.  The  major  portion  of  this  geological  area 
will  not  be  hindered  by  the  Trexler  Reservoir,  The  fossil  area  is  at 
the  extreme  northern  end  of  the  reservoir  and  would  be  affected  only 
when  the  flood  control  pool  is  used,  or  approximately  once  every  ten 
years.  Even  during  this  rare  occurrence,  onlj'  a  small  portion  of  the 
geological  area  would  be  affected. 

(5)  Archaeologic  and  Historic  Features 

Unique  features  such  as  areas  of  historical,  archaeological,  and 
ecological  Interest  above  the  normal  pool  elevation  will  be  preserved  in 
their  natural  setting.  Examples  are  the  covered  bridges  downstream  from 
the  dam  and  the  Indian  bake  oven  located  in  the  Trexler  Game  Preserve. 

Rex*s  and  Geiger's  covered  bridges,  both  built  in  1858,  will  not  be 
affected  by  the  project.  The  covered  bridge  directly  den-rnstream  from 
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the  clnin  site  will  also  he  preservetl.  The  Indian  ba;e  I'ven  is  located 
above  the  flood  pl.iln  of  .Iordan  Creek  ilc«jnstrpan  iron  tlu*  ilan.  The 
atate  plans  to  make  tlil.s  unique  structure,  which  Is  chiseled  out  of 
solid  rock,  a  shrine  to  the  kennt  l.enape  Tndlan.s, 

Tn  the  area  to  he  Inundated  by  Trexler  hake,  two  survevs  hav‘‘ 
indicated  conflicting  views  on  the  ,slp,n i f i cance  of  the  area.  In  19hT- 
l‘Jfi4,  Temple  University,  under  contract  with  the  h'ational  Tarl;  .Service, 
made  an  archaeological  survey  of  the  Trexler  I’roiect  area.  local 
resistance  and  lack  of  cooperation  was  a  deterrent  to  tlic  fielci  worf. 
accotnpllshed  hv  the  archaeologists,  Thi.s  and  .suhsennent  investigations, 
however,  revealed  notlilnp  of  historic  s ipnl f icance  in  the  area  to  he 
salvaged.  Tn  contrast  to  the  before-mentioned  survevs,  the  I’ennsvlvania 
Historical  and  Museum  Commission  surveyed  the  area  in  1‘'71  and  discovered 
certain  structures  tliat  were  Interestlnr,  from  an  architectural  standpoint  'UV . 
The  structures  sited  were  two  houses  and  a  snail  cast  iron  hridce  which 
dates  back  to  1876. 

The  funding  responsibility  for  relocation  of  liistoriral  structures 
lies  with  either  State  or  Federal  Commissions  involved  ''irh  lilstorical 
preservation.  The  Corps  and  its  real  estate  activities  will  cooperate 
fullv  towards  relocating  anv  historical  structure,  provided  that  funiUnc, 
comes  from  the  State  or  authorized  Feder.il  .source.  S'itli  reg.nd 
to  the  two  specific  houses  raentlone<i  as  havlnp  arcliitertural  merit,  the 
.State  of  Pennsylvania  v;lll  be  permitted  to  hid  on  the  salvage  of  these 
structures,  provided  that  the  original  o\jners  do  not  wish  to  exercise 
their  right  of  salvage  retention.  The  iron  hridg.e  snecified  in  the 
Pennsvlvanla  Illstorcial  survey  is  being  considered  for  posfiilile  os'*  in 
the  recreation  area  of  the  park,  hut  has  not  vet  been  incluc'ed  in  anv  of 
the  nrelininarv'  recreation  plans.  P.pforp  anv  decision  can  Iw-  made  on  tlie 
use  of  this  iron  hrl<ige,  justification  of  the  structure's  historical  sig- 
nificancr  must  he  provided.  The  National  Register  of  historic  Places  (190) 
Iia.s  been  consulted.  No  entries  therein  are  affected  Iv  th'?  Trexler  kale 
Project. 


(6)  Lake  Nater  Fluctuation.  The  interaction  of  natural  lake 
lnflo».;s  and  the  lake  management  prog.r.nm  will  produce  both  long-term  anci 
short-term  water  level  fluctuations.  Analvsi.s  of  these  lnn''-tern  variations 
considered  pcatter<!d  mud  hanks  and  flats  with  attendant  rooting  nrol'l“n.s, 
impeded  .access  to  lake  waters,  and  design  constraints  on  \.’ator-re1ated 
recreational  Facilities.  The  impact  of  tl)ese  fraturi's  is  direct  and 
moderate.  Hank  and  flat  areas  to  b.e  intermittently  exnosed  have  been 
identified  for  sanding,  to  promote  rapid  draining  of  in  situ  soils.  Tltis 
particular  design  measure  has  been  utilized  at  other  recreational  lal.es. 

Tt  should  he  emphasized  that  drawdwns  at  other  reservoirs  (refer  to 
Table  1-2)  far  exceed  the  fluctuation  to  he  found  I'ithin  Trexler  kak.e. 
Experience  also  vindlcate.s  the  ludg.ement  that  fluctuating  waters  will  not 
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materially  Impede  access  to  the  lake  or  detract  from  vjater-hased 
recreation.  Supporting  facilities  In  the  land/water  7.one  Include 
design  provisions  (size,  layout,  and  adaptabllltv)  to  accommodate 
water  level  fluctuations. 

Tn  the  course  of  an  average  year's  opernting  cvrlo,  tlie  average 
drawdo\>7n  will  total  7-1/2  feet.  Tlie  most  influential  tine  perioil  for 
the  effect  of  drav/doiim  Is  tlie  summer  season  when  aesthetic  and  ecological 
considerations  are  of  prime  Importance.  During  tlie  June  through  Septem¬ 
ber  period,  the  drawdown  should  average  5-1/2  feet.  This  drop  in  the 
pool  level  will  expose  155  additional  acres  of  bottomland.  Although 
this  exposed  acreage  is  generallv  spread  over  the  35  miles  of  the  lake 
shoreline.  It  Is  most  prevalent  in  the  shallow  areas  of  the  upstream 
readies  of  the  lake.  There  Is  a  ten  percent  probability  of  a  drav;doy;n 
of  23  feet  to  the  A70  level.  This  once  In  ten-year  occurrence  would 
expose  425  acres  of  previously  Inundated  bottomland.  This  is  a  consider¬ 
able  amount  when  compared  to  tiie  normal  1220  acre  surface  area  of  t)ie  lake. 
This  severe  drawdor-m  will  expose  bottomlam!  chieflv  in  the.  tributary  areas 
of  the  lake,  in  some  cases,  as  much  as  4500  feet  long.  Also,  generallv 
throughout  the  reservoir,  the  width  of  the  lake  will  be  reduced  liv 
approximately  1/3  Its  normal  size. 

Although  the  bathing  and  boating  beaches  will  In;  sanded  to  elevation 
464  feet  above  m.s.l.,  or  6  feet  helo\j  the  once  In  ten  year  dra\')down, 
the  recreation  potential  of  the  reservoir  will  be  severely  hindred  by  a 
severe  drawdown.  It  must  be  mentioned,  hoi>fCver,  that  dra'uiowns  more 
severe  than  those  expected  at  Trexlar  Reservoir  occur  annually,  and  do 
not  seem  to  hinder  recreation  attendance. 

Normal  drawdown  during  the  recreation  season  will  be  minimal,  approxi¬ 
mately  3/4  inch  per  dav.  band  exposed  as  a  result  of  lo\’ering  of  tlie  lalo 
level  Is  generally  steep  sloped  so  that  drainage  will  not  b<^  a  serious 
problem.  In  the  flatter  areas  in  the  \ipstream  reaches  of  the  reservoir, 
the  soil  is  free-draining,  Ilcu/ever,  some  areas  will  rer'uire  drainage 
to  prevent  secondary  ponding,  v/blch  could  beconr  breeding  places  for  mos¬ 
quitos  and  other  nuisance  vectors. 

A  nosltlve  program  for  mosquito  control  is  anticipated,  enplovin", 

U,  S.  Rubllc  Ilealtli  Service  criteria,  ''’vplcallv,  small  rivulets  can  be 
Incornorated  into  the  bank  area  as  required  to  preclude  nonding  in  such 
locations.  Field  stiulies  after  impoundment  will  be  conducted  to  determine 
which  areas  will  require  drainage  and  other  me,'isures  to  nrevent  and  control 
mosquito  and  blacl;  flv  populations.  As  an  adiled  iirecaution,  durinr, 
clearing  operations,  objectionable  features  such  as  cesspools,  land  fill 
sites,  and  ««vampB  will  be  treated  in  accordance  with  anplicable  nn-'  and 
Pennsylvania  Department  of  Health  Stamlards  to  avoid  the  breeding  areas 
for  disease  and  nuisance  vectors. 


A  continually  updated  lake  operations  program  \^I1]  coordinate  th<‘ 
demands  on  the  lake  durlnp,  the  life  of  the  proiect  so  that  connitnents 
to  water  supply,  recreation,  and  fish  and  wildlife  can  he  met.  Controlled 
changes  in  lake  water  level  can  effectively  control  some  environmental 
problems.  However,  the  ultimate  effect  on  certain  elements  of  th'.* 
environment,  such  as  the  ability  of  specific  aquatic  plants  to  root, 
cannot  he  fully  understood  until  some  c'perational  c-xperlence  with  the  lake 
has  heen  obtained . Be  cause  there  are  a  variety  of  soil  conditions  and 
pround  slopes  involved  and  many  aquatic  plants  avallahla,  no  slnple 
solution  to  the  control  of  aquatic  plants  Is  expected  to  he  effective. 

d.  Establishment  of  Recreation  Area*s  Usa;’e.  The  summer  con¬ 
servation  pool  will  offer  a  40inlle  shoreline  and  will  he  supplemented 
by  a  plan  of  water-related  recreation  davelonnent  which  will  Inltiallv 
support  an  estimated  185,000  visitors  annual Iv.  Tlie  recreation  facilities 
can  he  ultimately  expanded  to  accommodate  a<?  manv  as  424 , 500  vis i tors , 
and  public  access  will  he  permitted  alonp  the  entire  shoreline  except 
at  the  dam  site. 

Tt  is  the  Corns  policy  to  maximize  the  aesthetic  value  of  the  natural 
settinp  in  the  development  of  all  recreation  sites.  The  maintenance  of 
all  landscape  and  proundwork  will  ha  th  ’  responsibility  of  the  State 
after  the  Intlal  construction  hy  the  Corps.  The  dailv  traffic  load 
should  be  sufficiently  han<Iled  by  tl»e  extensive  sunerh f ylr/nv  netr'orh  v/hich 
services  the  area,  Tlie  usap.e  of  arterial  roads  (h,  S,  Toute  500  and 
Pa.  Houtc  100), which  directly  service  tlie  proiect  area, is  nresontlv  from 
2,000  to  10,000  vehicles  per  day  helo^^’  deslrn  ennarity.  Therefore,  the 
increased  usape  of  Trexler  Lake  should  not  present  anv  naior  transportation 
problem. 

A  well  planned  viaste  control  mannp<?ment  proprar  is  necessary  in  order  to 
accommodate  the  recreational  usape  anticipated  at  kev  locations  throupiiout 
the  project.  Funds  to  the  amount  of  S'in0,on0  vn'Jl  he  provided  to  siinnlv 
drlnklnp  water  and  adequate,  sanitary  sowape  disposal  for  visitors  to 
Trexler  Lake.  There  are  five  comfort  stations  (','ater-horne  sanltaim.’ 
facilities)  and  five  vault  latrines  planned,  ’’astes  from  th?  i/ater-horiv 
toilets  (penerally  locatecl  in  picnic  and  boat  launch  in"  areas)  will  ho 
piped  to  a  treatment  plant  wlilcli  will  ho  built  in  conlunction  '’ith 

the  proiect.  Pvecreation  areas  wlilch  are  serviced  h”  vanlt-tvno  latrines 
will  have  the  waste  trucked  to  the  treatment  plant.  riu''  latrines  will  ho 
constructed  so  that  they  can  he  converted  Into  water-horno  facilities  at 
some  future  date.  Also  the  vault  will  he  concr.ite  llii^d  to  prevent  anv 
seepage  of  sewage  waste  into  the  ground\,'ater ;  tiius  avoidin'-  a  possible 
pollution  source.  Prellntnarv  plans  for  the  treatment  nlant  antlcinate 
that  innovate  systems  such  as  land  disposal  iisinj’,  lapoon-liV.e  treatment 
cells  and  spray  irrigation  technolo;’y  mnv  In  i-ffoctivolv  "mnloved. 

Tills  system  will  ha  considered  in  conlunctlon  witli  a  soma  '-  plant  with 
the  effluent  helnp  discharged  helm/  the  reservoir.  In  either  situation, 
the  se^/age  plant  effluent  will  meet  all  Etatc,  Eeder.' 1 ,  and  HJir.f  i.-atcr 
quality  standards. 
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Adverse  Environmental  Effects  Iflilch  Cannot  Be  Avoided.  Implementation 
of  the  project  In  a  rural  valley  will  modify  the  aesthetic  and  Intrinsic 
characteristics  of  the  natural  scene,  remove  productive  farmland  which 
contributes  to  the  area  economy,  relocate  the  community  orf;anlzatlon 
and  social  structure,  remove  tax  ratable  lands  from  the  county  rolls  and 
eliminate  natural  wildlife  habitat.  The  reservoir  would  convert  8.6 
miles  of  fre<^flowinp,  stream  to  a  slack  water  impoundment.  In  the  proj¬ 
ect  area,  the  scenic  qualities  of  the  open  space  which  has  been  preserved 
by  the  Trexler  Game  Preserve,  State  game  lands  and  the  rural  agricultural 
valley  upstream  from  the  dam  will  be  lost.  Those  scenic  qualities  will  be 
replaced  by  the  scenic  characteristics  of  a  valley  lake.  Productive  farm¬ 
land,  portions  of  the  Game  Preserve  and  State  game  lands,  and  tax-ratable 
land  will  be  lost.  The  project  will  have  a  severe  effect  upon  Lowhill 
township  since  over  50  per  cent  of  the  township  will  be  acquired  for  the 
project.  Fish  and  wildlife  habitat  loss  is  mitigated  by  both  additional 
acquisition  of  land  and  by  the  introduction  of  a  wildlife  management 
program  to  the  area.  Public  use  of  project  lands  will  act  to  diminish 
water  contamination  from  agricultural  chemicals  and  human  and  animal 
fecal  material  introduced  into  the  lake  by  natural  overland  drainage. 

The  regional  trend  toward  development  and  associated  environmental 
degradation  will  be  reversed  with  implementation  of  the  project  due  to 
provision  for  fishing,  hunting,  and  general  recreation,  and  attendant 
orderly  use  of  the  surrounding  lands.  The  project,  however,  will  result 
in  other  environmental  Impacts  which  may  be  adverse.  Of  the  various 
environmental  Inpacts  discussed  in  Section  3,  only  the  following  involve 
adverse  effects  which  cannot  be  mitigated  or  avoided  with 
the  project  as  now  formulatad. 

(1)  During  construction.  Construction  operations  will  necessi¬ 
tate  extensive  removal  of  surface  and  rock  material  along  the  site  of  the 
spillway,  thus  exposing  a  large  rock  outcrop.  Construction  contracts  will 
incorporate  rigid  controls  on  the  construction  methods  in  order  to  minimize 
and  confine  the  destruction  of  existing  vegetation,  unnecessary  grading  of 
the  landscape  and  temporary  silt  load  pollution  of  stream.  Corps  of 
Engineers  provisions  for  environmental  protection  31/  will  be  applied  by 
the  Contractor  as  monitored  by  the  Resident  Engineer. 

As  the  water  level  rises,  wildlife  will  migrate  to  higher  elevations. 

In  case  of  warm  water  fish  species,  they  will  remain  to  become  part  of  the 
lake.  Stream  levels  will  be  stabilized  for  the  fishery  during  construction. 

(2)  Post-Construction.  Excavation  for  the  recommended  location 
of  the  spillway,  outlet  works  will  expose  the  base  rock  of  the  region.  The 
inherent  attraction  of  the  rock  arising  from  its  color  and  velnatlon  may  be 
diminished  somewhat  because  of  its  extent  and  in  some  locations  abrupt 
transition  with  the  surroundings. 


31/  U.  S.  Army  Corps  of  Engineers  Regulations  EC  1110-2-109, 
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One  major  environmental  chanRe  reeults  from  implementation  of  the 
project.  The  spillway,  to  be  constructed  over  the  rldRe  of  the  peninsula 
containing  both  the  zoo  portion  of  the  Trexler  flame  Preserve  and  the 
project  operations  buildings,  will  create  a  large  cut  readily  observable 
from  Game  Preserve  and  project  overlooks.  The  spillway  location  limits 
Game  Preserve  expansion  options  and  confines  multiple  Federal  and  non-Federal 
public  uses  on  the  peninsula  to  the  narrow  tip.  Uecause  of  its  size, 
the  spillway  cannot  be  effectively  screened  to  totally  eliminate  the 
unpleasant  aesthetic  aspects. 

Land  use  change  accompanied  by  construction  scars  will  result.  Visi¬ 
tor  use  is  provided  to  a  degree  less  than  that  whlcli  might  cause  damage  to 
the  project  lands.  Construction  scars  will  be  ameliorated  by  grading,  seeding, 
reforestation;  landscaping  will  be  provided  as  required.  F.ffluents  from 
the  sewage  treatment  plant  will  be  properly  treated  under  State  regulatory 
standards.  Original  unsanitary  site  conditions  will  be  eliminated  by 
removal  of  the  sources  within  the  project  area.  It  is  anticipated  that 
operation  and  maintenance  of  the  recreation  facilities  will  be  the  responsi¬ 
bility  of  the  Pennsylvania  Bureau  of  State  Parks, 

(3)  Mitigation  Design.  Several  earthwork  design  aspects  have 
been  advanced  to  improve  the  treatment  of  the  rock  outcrop  area.  Briefly 
these  ideas  include:  direct  soil  application,  development  of  surface 
vegetation,  and  architectural  sculpturing  of  the  rock.  In  this  con¬ 
nection,  an  added  study  of  the  total  project  environment  in  the  vici¬ 
nity  of  the  dam  and  the  excavated  area  will  be  made.  Such  studies 
will  identify  treatments  or  techniques,  presently  in  the  development 
stages,  which  can  be  successfully  employed  to  aesthetically  enhance 
the  present  design. 


a.  Land  Acquisition  and  Relocation.  Construction  of  the  project  will 
require  acquisition  of  about  3280  acres  of  lands  for  development  and  subse¬ 
quent  operation  and  maintenance,  918  acres  for  recreational  facilities,  and 
234  acres  of  wildlife  mitigation  lands.  However,  not  all  of  these  lands 
will  be  altered  from  their  present  use.  Development  of  the  project  will 
also  require  displacement  of  348  residents  from  the  project  area.  Displace¬ 
ment  relief  for  those  residents  will  be  provided  under  authorities  of  the 
Relocation  and  Assistance  Act  of  1970  (PL  91-646). 

b.  Impoundment .  The  major  adverse  effect  of  the  lake,  will  be  the 
permanent  loss  of  an  8.6  mile  stretch  of  the  free-flowing  Jordan  Creek  and 
inundation  of  1220  acres  of  adjacent  lands,  in  addition  to  the  80  acres  now 
covered  by  existing  streams.  These  streams  have  largely  retained  their 
natural  appearance  and  scenic  charm  because  of  limited  public  use.  Creation 
of  Trexler  Lake  would  preclude  preservation  of  Jordan  Jreek  and  existing 
streams  in  its  present  natural  state.  On  the  other  hand,  creation  of  Trexler 
Lake  would  provide  increased  public  access  and  use  of  semi-natural  conditions 
through  appropriate  acquisition  of  streamside  lands. 
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The  branch  of  the  lake  that  will  go  up  the  existing  Jordan  Greek 
streambed  to  Pa,  100  will  Inundate  a  small  part  of  a  geological  site 
containing  low-grade  marine  fossils,  while  the  branch  that  will  go  up  the 
Mill  Creek  streambed  will  partially  flood  small  portions  of  an  area  which 
Includes  a  stand  of  arrow-wood. 

Impoundment  of  the  river  to  form  a  lake  will  accelerate  natural 
eutrophication  of  the  stored  r\'aters  to  an  extent  which  is  not  now  fully 
known,  lihlle  the  total  dissolved  solids  content  of  the  Jordan  Creek  is 
low  compared  to  water  stored  in  most  large  impoundments,  significant 
quantities  of  phosphates  and  nitrates  exist  because  of  agricultural  run¬ 
off  and  treated  sewage  effluents  upstream  of  the  lake. 

There  is,  at  present,  only  meager  basic  understanding  of  eutrophi¬ 
cation  and  interrelated  limnological  processes  in  lakes,  and  predictions 
are  somewhat  uncertain.  Future  growth  in  upstream  population  and  visitation 
to  the  proposed  recreation  developements  along  the  lake  would,  of  course. 
Increase  the  rate  of  eutrophication  unless  corrective  actions  are  undertaken. 

One  possible  adverse  effect  of  eutrophication,  should  it  occur  to  a 
significant  extent,  is  development  of  excessive  blooms  of  algae  in  Trexler 
lake.  These  blooms  could  impair  the  attractiveness  of  recreational  use  of 
the  lake  and  the  lakeside  developments  and  diminish  the  value  of  stored 
waters  for  municipal  and  Industrial  uses.  Another  possible  effect  is 
development  of  a  low  dissolved  oxygen  content,  during  the  summer,  in  the 
bottom  layer  of  the  lake.  This  reduction  of  dissolved  oxygen  would  be 
caused  by  decay  of  algae  and  other  detritus  that  sink  to  the  bottom.  The 
effects  of  eutrophication  would  also  deleteriouslv  affect  the  fisherv  in 
proportion  to  the  severity  of  the  condition.  To  combat  eutrophication,  a 
multi-level  withdrawal  system  is  planned.  This  system  would  cause  a  mixing 
of  the  various  layers  of  water,  thereby  reducing  the  effects  of  eutrophication. 
As  part  of  the  management  program,  an  oxygen  delivery  system  may  he  installed 
on  the  bottom  of  the  lake. 

Working  experience  with  other  reservoirs  suggests  that,  even  where  im¬ 
poundment  conditions  appear  to  be  highly  favorable  for  utilization  of  nu¬ 
trients  such  as  calcium,  potassium,  nitrogen,  and  pltosphorus  by  algae,  wltli 
consequent  blooms,  the  reservoirs  do  act  as  a  nutrient  trap;  but  with  proper 
management,  this  condition  can  he  effectively  managed.  A  large  proportion 
of  the  nutrients  are  passed  through  the  reservoir  v;i thout  being  incorporated 
into  the  biomass  of  the  reservoir,  liuch  of  the  phosphorvis  on  the  other 
hand  does  appear  to  be  precipitated  and  adsorbed  by  the  bottom  muds,  hut 
in  an  Insoluble  form. 

Although  variable  from  reservoir  to  reservoir,  the  amount  of  organic 
material  produced  within  the  Impoundment  Is  considerable  and  either  acceler¬ 
ates  eutrophication  or  enters  the  food  chain  in  significant  nuantitles.  The 
primary  factors  x^hlch  may  be  responsible  for  induction  of  outrophic  processes 
in  the  lake  environment  x^lll  not  necessarily  he  from  upstream  enrichment, 
but  rather  from  primary  production. 
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Although  nutrient  loading  may  prove  to  be  a  major  factor  In  eutrophication 
of  Trexler  Lake,  the  major  operative  factor  will  be  massive  habitat  change, 
(from  relatively  rapid  stream  to  Stillwater  Impoundment)  which  allows  for 
establishment  of  a  large  biomass  of  primary  producers  of  organic  material. 

Due  to  the  present  state-of-the-art  there  Is  no  way  to  predict  the  degree 
of  eutrophication  at  Trexler  other  than  to  say,  like  all  lakes.  It  may  be 
a  problem  on  an  Intermittent  basis. 

Heavy  reliance  on  use  of  copper  sulfate  and  on  other  algicldes  to 
control  algal  blooms  may  not  be  made  In  accord  with  existing  State  practice 
with  a  view  towards  minimizing  temporary  deleterious  ecological  effects. 

Such  measures,  if  employed,  would  only  supplement  the  preventive  management. 
Multi-level  openings  In  the  outlet  structure  offer  the  opportunity  to  control 
oxygen  quantities  and  Impoundment  level  mixtures  for  sound  water  management. 

c.  Recreation  facilities.  Initial  lakeshore  recreation  facilities, 
with  a  daily  design  peak  capacity  of  2,475  visitors,  will  be  installed  con¬ 
currently  with  project  construction.  Ultimate  peak  visit  or  design  load 
for  water-related  facilities  is  estimated  to  be  424,500  people  annually. 

Available  1970  census  data  Indicate  continuation  of  the  population 
trends  foreseen  In  that  report.  The  population  of  each  of  the  two  counties 
adjacent  to  the  project  area  has  Increased  significantly  over  the  past  two 
decades. 

Regional  growth  trends  have  been  encouraged  by  improved  access  to 
the  adjacent  Pocono  and  northern  New  Jersey  areas  and  by  an  increase  in 
the  number  of  families  seeking  natural  outdoor  recreation  opportunities. 

The  anticipated  general  impact  of  the  Corps  recreation  developments  on  the 
surrounding  area  would  he  an  acceleration  and  intensification  of  these  trends. 
The  most  likely  result  appears  to  be  a  mixture  of  adverse  and  favorable 
environmental  and  socio-economic  effects. 

The  lakeside  recreation  facilities,  in  the  pleasant  scenic  setting, 
are  expected  to  be  the  major  source  of  visitor  attraction  to  the  reservoir. 
Despite  the  best  efforts  to  spread  visitor  pressure  effectively  among  the 
facility  areas  and  to  minimize  visitor  Impact  on  the  area,  there  will  be 
unavoidable  occasions  during  which  traffic  congestion  and  visitor  overuse  vjill 
occur  with  resultant  adverse  effects  of  short-term  damage  to  the  surroundings. 
Unsightly  accumulations  of  trash  and  litter  are  nearly  inevitable  under 
such  circumstances,  and  will  mar  the  visitor  experience  somewhat  for  short 
periods  of  time.  However,  enforcement  of  local  and  Federal  anti-littering 
laws  and  regulations  will  ameliorate  this  situation.  During  summer  weekends 
and  holidays,  in  particular,  traffic  congestion  induced  by  the  presence  of 
the  recreation  facilities  will  adversely  affect,  to  some  degree,  adjacent 
highways  and  communities. 
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Many  of  the  region's  residents,  pr.rticuJnrly  those  In  the  low  in¬ 
come  categories, will  welcome  better  soi.’i<i-ccc.::cmlc  conditions  as  an  im¬ 
provement.  The  provision  of  short-tem\  services  for  visitors,  such  as 
dally  and  \.«ekly  sleeping  accommodations  and  eating  establishments,  will 
stimulate  the  local  economy  and  create  jobs  for  many  residents. 

Many  permanent  and  seasonal  residents  will  be  distressed  over  the 
loss  of  the  existing  predominantly  rural  and  scattered  commercial  develop¬ 
ment  pattern.  Careful  zoning  controls  and  other  local  regulatory  measures 
will  be  needed  to  prevent  future  commercial  development  of  service  to  the  visiting 
public  from  occurring  in  areas  outside  the  lake  project,  in  a  way  that  con¬ 
flicts  with  sound  regional  land  use  plans. 

d.  Operation  of  the  lake.  As  discussed  in  Section  2  of  this  statement, 
Trexler  lake  will  be  operated  to  pass  a  minimum  daily  flcn^r  of  5  cfs  through¬ 
out  the  year.  The  average  yearly  drai^down  will  be  7-1/2  feet,  although 
drawdown  during  the  14  week  prime  recreation  season  will  average  5-1/2  feet. 

Larger  drawdowns  will,  of  course,  occur  in  drought  years. 

A  five  foot  reservoir  fluctuation  from  the  recreation  pool  elevation  of 
493  will  occur  frequently,  thereby  exposing  areas  of  barren  shoreline  through¬ 
out  the  Impoundment  area.  Controlled  releases  of  water  will  be  provided  to 
maintain  a  stream  flow  comparable  to  existing  conditions  downstream  where 
past  history  indicates  that  Jordan  Creek  has  often  dried  up  during  los-/  floi<i 
periods  due  to  the  loss  of  water  to  the  underground  aquifier.  The  project 
tvlll  also  reduce  the  full  effect  of  natural  flushing  and  cleansing  occasion¬ 
ed  by  seasonal  high  flows. 

The  adverse  effects  of  drawdown  and  fluctuation  are  primarily  aesthetic. 

The  Bureau  of  Sport  Fisheries  and  VJildlife,  in  its  appraisal  of  tlie  Trexler 
Lake  Project,  concludes  that  adverse  effects  on  fisheries  will  be  minimal, 
and  even  possibly  helpful,  in  Its  disruption  of  spai./ning  of  less  desirable 
rough  fish.  Additional  studies  pertaining  to  artificial  spawning  areas 
for  game  fish  are  in  progress. 

The  aesthetic  effect  is  not  likely  to  be  substantial,  since  80%  of  the 
shoreline  Is  steep-sloped  with  most  of  the  soils  along  the  rest  of  the  lake  shore 
being  free  draining.  Therefore,  the  exposure  of  these  lands  is  not  expected 
to  produce  any  substantial  area  of  saturated  soils.  Minor  drainage  or  other 
measures  will  be  undertaken  to  minimize  mudflat  problems  where  they  may  exist. 
Adverse  effects  on  recreational  use  are  not  expected  since  beach  areas  and 
supporting  facilities  will  be  designed  to  accommodate  the  drawdowns  In  all 
but  the  most  extreme  drought  years. 


4-5  - 


# 


5.  Alternatives  to  the  Proposed  Action.  Presented  he low  are  various 
alternative  actions  that  ml>’ht  avoid  some  or  all  of  the  adverse  environ¬ 
mental  effects.  These  alternatives  were  explored  in  the  course  of  develop¬ 
ment  of  the  Trexler  Lake  project.  Evolution  of  the  prolect,  as  v/ell  as  its 
formulation  within  the  framework  of  the  Delaware  River  Basin  Plan,  is  dis¬ 
cussed  in  detail  x^lthln  the  report  on  the  Comprehensive  Survey  of  the 
Water  Resources  of  the  Delaware  River  Basin.  32/ 

a.  Background .  The  Inventory  of  potential  maior  reservoirs  included 
sites  proposed  In  thirty-five  prior  reports  covering  xi^nter  resource  develop¬ 
ment  In  the  basin  or  Identified  in  additlonai  studies  made  in  connection  with 
the  Basin  Plan.  A  total  of  193  major  dan  and  reservoir  sites  were  compiled. 
Of  necessity,  the  subsequent  selection  process  was  extensive  due  to  the  per¬ 
mutations  and  combinations  Implicit  in  the  number  of  sites  proposed.  A 
further  complication  was  the  Interdependency  of  the  hasin  physical  character¬ 
istics.  That  is,  the  introduction  of  a  project  on  a  single  tributary’  of  the 
region  x-;ill  generally  affect, to  some  extent, the  regional  water  resource 
characteristics.  The  evaluation  method  used  in  the  survey  for  deriving 
the  composition  of  the  recommended  Basin  Plan  involved  a  set  of  successive 
discrete  screenings  of  proposed  projects  followed  by  detailed  appraisals  of 
the  resulting  preferred  plans.  In  this  manner,  the  present  plan  x^;as  defined. 

In  examining  the  alternatives  to  the  proposed  action,  it  is  helpful  to 
frame  the  discussion  in  terms  of  the  adverse  effects  of  the  multi-purpose 
project  as  Identified  in  Section  4  of  this  statement.  Also  refer  to  the 
conspectus  for  this  section.  These  characteristics  mav  themselves  be  placed 
in  three  physically-motivated  classes  as  follows; 

A.  Adverse  Characteristics  Brought  on  by  Creation  of  I.ake 

1.  Loss  of  free-flox-ing  stream  qualities 

2.  Reduction  in  agrlculturnl  production 

3.  Exposure  of  extensive  rock  cut  at  the  spillway 

4.  Accelerate  natural  eutrophication 

5.  Hardship  related  tortlocation  and  ajquisition 

6.  T.oss  of  some  wildlife  habitat 

7.  Decrease  in  tax  ratables  (temporary) 

8.  Inundation  of  sites  of  botanical  interest 

B.  Adverse  Characteristics  Arising  from  Lake  Operations 

1.  Drawdovm  and  aquatic-plant  rooting  problems 

2,  Resident  fishery  changes 


32/  December  1960  (revised  May  1961)  in  eleven  volumes.  Printed  and 
distributed  by  the  H.  S.  Government  Printing  Office,  1962,  as  H.  D.  522. 
•  See  especially  Appendix  0:  Formation  of  the  Plan  of  Development. 
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Acqulaltlen 

Hardships 


C.  Recreation-Related  Adverse  Effects 


1.  Traffic  jams 

2.  Solid  waste  handling 

3.  Liquid  waste  handling 

In  evaluating  the  various  alternatives  to  the  Trexler  Lake  project, 
certain  of  these  adverse  characteristics  could  be  altogether  avoided  or 
experienced  to  a  greatly  diminished  extent.  The  balance  of  this  section 
presents  alternatives  to  the  proposed  action  beginning  v;ith  the  no-actlon 
concept  and  concluding  wltli  alternative  actions  which  avoid  one  or  more 
adverse  environmental  Impacts.  It  should  be  noted  at  the  outset  that 
alternate  multi-purpose  projects  providing  the  equivalent  services  were  in¬ 
vestigated  in  the  referenced  comprehensive  plan  for  the  Delaware  River  Basin. 

b.  An  Alternate  Multi-Purpose  Project.  A  possible  course  of 
action  would  be  an  alternate  multi-purpose  project,  located  elsewhere  of 
sufficient  size  to  serve  the  same  functions  as  the  adopted  project.  Within 
the  constraints  of  the  plan,  these  projects  are  themselves  mutually  exclu¬ 
sive  with  a  similar  environmental  impact  albeit  upon  different  sections  of 
the  river  and  environs.  No  particular  environmental  advantage  could  therefore 
be  anticipated. 

c.  The  No- Action  Alternative.  One  alternative  to  the  proposed  action 
would  be  to  recommend  no  water  resource  development.  The  major  effect  of 
this  course  of  action  would  be  to  essentially  preclude  all  of  the  adverse 
effects  attributed  to  the  project.  It  must  be  noted,  hw-zever,  that  even 
without  the  project,  experienced  regional  growth  patterns  would  produce  traffic 
jams  and  solid/liquid  waste  disposal  problems.  The  demonstrated  project 
benefits  of  flood  control,  water  supply,  and  recreation  would  be  foreclosed. 

The  Trexler  Project  represents  1.2  percent,  3.1  percent,  and  1,6  percent, 
respectively,  of  the  basin  needs  to  be  met  by  the  DelaTarc  River  Basin  Plan 
for  flood  control,  water  supply,  and  recreation.  Elimination  of 

this  portion  of  the  Basin  Plan  would  require  a  reevaluation  of  the  plan 
to  determine  whether  development  of  the  remainder  with  or  without  augmentation 
would  be  meaningful  in  view  of  the  extent  of  the.  basin's  needs. 

In  view  of  these  factors,  the  no-action  alternative  would  make  it  im¬ 
practical  for  future  water  resources  development  in  this  region.  Without 
the  project,  the  lands  and  properties  dovmstream  would  still  be  subject  to 
flood  damage.  Offing  to  the  high  degree  of  regional  development  and  multi¬ 
tude  of  political  subdivisions,  introduction  of  effective  flood  plain  zoning 
restriction  is  not  realistic.  In  the  absence  of  the  project,  the  existing 
and  future  needs  for  water  supply  would  have  to  be  met  by  other  alternatives 
while  the  need  for  recreation  facilities  would  lie  largelv  unsatisfied  because 
of  lack  of  adequate  public  facilities.  Furthermore,  v.’ithout  the  project, 
existing  recreation  facilities  would  be  futher  overtaxed  and  abused. 


Environmental  advantages  would  accrue  by  avoiding  some  of  the 
temporary  eutrophication  and  inundation  related  effects.  latently, 
the  benefits  of  flood  control  and  water  supply  would  be  foreclosed, 
l.ess  obvious,  however,  is  the  lack  of  satisfaction  of  the  recreation 
objective  which  would  result  from  this  approach. 

Increased  water-related  recreation  capacity  would  be  foreclosed  bv 
this  no-action  alternative  through  elimination  of  1221  acres  of  surface 
water  and  miles  of  shoreline  of  the  projected  lake.  At  present,  open- 
stream  recreation  is  restricted  as  compared  with  potential  lake  recreational 
capacity . 

Environmentally,  It  Is  believed  that  this  area  could  commence  to 
develop  at  a  rapid  rate  since  present  Indications  show  that  several  develop¬ 
ers  have  already  acquired  adjacent  tracts  of  land.  Also,  as  a  result 
of  the  development  of  a  large  industrial  complex  in  the  vicinity  of 
Fogelsvllle,  there  will  be  a  demand  for  increased  residential  areas  to 
support  this  complex. 

d •  Alternate  Actions  Which  Avoid  One  or  More  Adverse  Environmental 
Impacts ; 


(1)  Constant  level  reservoir.  An  alternative  action  employing 
a  reduced  size,  constant  level  reservoir  t^as  explored.  This  alternative 
would  avoid  large  drawdowns,  reduce  the  extent  of  relocations,  and  avoid 
the  flood  protective  works  required.  Ko  flood  control  benefits  would 
accrue  from  this  type  of  devel o’lment .  Water  supply  benefits  would  neces¬ 
sarily  be  compromised. 

(2)  Reservoir  development  on  tributary  streams.  Another  alter¬ 
native  envisages  a  system  of  small  reservoirs  located  on  tributary  streams. 
This  alternative  would  avoid  the  extensive  rock  cut  at  the  damsite,  the 
flood  protective  works,  and  some  loss  of  historical/archaeological  features. 
This  would  eliminate  the  direct  environmental  impact  in  tlie  fishery  and  the 
wildlife  habitat  of  adjacent  lands.  In  turn,  the  aggregate  environmental 
impact  of  the  system  of  small  reservoirs  would  he  greater  than  that  of 

the  proposed  project  and  would  be  spread  throughout  the  tributaries  rather 
than  concentrated  at  one  impoundment.  Such  a  system  would  he  more  detri¬ 
mental  to  tributary  stream  fishery  than  the  existing  project.  The  single 
impoundment  is  more  efficient  and  fully  serves  all  project  purposes  with 
less  detrimental  effect  on  the  regional  environment. 

Construction  of  the  required  number  of  smaller  projects  along,  with 
access  roads  and  the  related  facilities  would  extend  detrimental  effects 
over  a  wider  area  and  would  Involve  ecosystems  of  many  tributary  streams. 
This  widespread  disturbance  could  be  expected  to  have  some  effect  even  on 
the  main  stem  of  the  Delaware,  The  coordinated  operation  of  such  a  large 
number  of  projects  for  water  .supply,  flood  control,  and  recreation  would 
itself  be  an  extremely  complex  task.  Liquid  wastes  generated  at  this 
number  of  remote  locations  would  constitute  an  additional  and  dispersed 
environmental  hazard.  Drawdown  to  serve  supplies  of  x;nter  and  flood  con¬ 
trol  purposes  would  limit  the  effectivness  of  these  reservoirs  for  optimum 
recreational  use  as  well  as  fishery  development. 


In  brief,  a  systen  consistint;  onlv  of  snail  reservoirs  on  tributarv 
streams  would  have  a  far  greater  impact  on  the  region’s  environment  wlille 
poorly  serving  some  of  the  water  resource  needs  and  failing  completely 
to  serve  others. 

(3)  Elimination  of  Recreation  as  a  Project  Purpose.  Elimination 
of  the  recreational  aspects  of  the  Trexler  Project  would  eliminate 
transient  population  pollution  effects,  i.e.,  intermittent  traffic  jams 
and  solid/liquid  waste  disposal  problems.  The  conclusion  should  be  com¬ 
pared  with  the  continuing  growth  of  regional  visitation  and  associated 
traffic  and  solid^liquid  waste  disposal  problemt.  Recall  also  that  the 
project-introduced  waste  load  is  only  a  small  portion  of  the  regional 
waste  control  requirements. 

Unmanaged  development  of  summer  homes,  permanent  residences,  and 
recreation-oriented  businesses  in  the  project  area  is  continuing  vjith  re¬ 
sultant  change  in  present  land  use.  Undetermined  effects  on  the  existing 
environment  will  accompany  such  changes,  the  magnitude  of  which  will  depend 
on  the  effectiveness  of  fragmented  local  controls  enacteil  tc  protect  the 
environment. 

(4)  Mon- Impounding  Structural  Alternative.  Loss  of  river  basin 
lands  hy  inundation  and/or  flood  pool  effects  could  he  circumvented  hv  a 
system  of  levees  and  flood  walls.  Pre-project  free-flrn^’in.g  stream  conditions 
would  also  be  maintained  at  the  sacrifice  of  water  supplv  and  recreation. 
Flood  protection,  however,  could  i)e  accomplished  liv  an  extensive  svstem  of 
levees  and  flood  walls.  Used  In  lieu  of  tiie  project’s  flood  storage 
capacity,  this  alternative  provides  partial  protection  from  floods.  This 
type  of  structural  technique  when  used  as  a  general  protective  measure 
v/ould  have  an  adverse  effect  on  the  environment  in  the  area  of  construction. 
Fauna  would  be  denied  free  access  to  tlie  r’'"  er  waters;  aesthetics  would  be 
impaired  hv  creating  a  canal-type  visual  appearance;  traditional  human  access 
to  the  stream  waters  could  he  impeded  and  the  view  of  the  river  \;ould  be 
Impaired  for  extended  reaches. 

(5)  Non-Structural  Alternative .  Tlie  need  to  avoid  adverse 
environmental  impacts  led  to  the  consideration  of  positive  non-structnral 
measJJres.  The  regulation  of  flood  plain  usage, supplemented  with  a  sub¬ 
sidized  system  of  regional  flood  Insurance, would  in  effect  redistribute 
but  not  diminish  the  economic  losses  of  flooding.  Such  an  approach,  if 
adopted,  would  not  eliminate  the  loss  of  life  implicit  in  flooding  and  would 
preclude  high-valued  uses  of  the  flood  plain  lands  for  agricultural  or 
Industrial  development.  The  project  benefits  of  water  supply  and  recreation 
would  not  evolve  from  this  alternative.  The  necessary  zoning  ordinances 

to  accomplish  this  would  he  difficult  to  implement  on  a  hasln-wlde  concept. 
This  arises  because  of  the  many  local  go\'crnlng  bodies  involved  in  zoning. 

A  more  severe  problem  is  extant  land  improvements  in  the  industriaiizeu 
portion  of  the  Jordan  Creek  which  could  not  he  readily  relocated. 
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This  course  of  action  would  not  provide  water  supplv  benefits  or 
reduced  flood  statues  In  the  Lehigh  or  Del,-n;are  Hlvers.  Construction  of 
flood  walls  or  levees  would  also  have  an  adverse  effect  on  tlie  environ¬ 
ment  which  could  be  greater  than  the  proposed  project.  T)ils  alternative 
was  rejected  due  to  the  high  cost  of  protective  works  required  over  the 
long  reach  of  the  Jordan  Creek  and  secondary  works  required  In  the 
Lehigh  River.  Under  this  alternative,  recreation  benefits  would  be 
limited,  land  acquisition  costly,  and  necessary  zoning  ordinances  difficult 
to  enact. 


(6)  Dry  Reservoirs.  A  series  of  dry  reservoirs  each  smaller 
than  Trexler  Lake  is  also  an  alternative  for  flood  control.  In  particular, 
this  alternative  avoids  most  Inundation  effects,  avoids  the  need  for  levees, 
reduces  relocation  requirements,  avoids  congestion,  avoids  eutrophication 
potential,  and  avoids  drawdown.  To  Implement  this  alternative  appears 
desirable,  as  It  Is  a  passive  system;  hut  it  would  nonetheless  entail 
environmental  Impact.  The  pool  capacity  required  for  adequate  protection 
would  lead  to  excessive  scattered  land  requirements  in  necessarily  un¬ 
developed  areas.  Ulven  such  land  acquisition,  flora  and  fauna  would  be 
adversely  affected  by  periodic  Inundations,  by  drouglit,  and  discontinuous 
flows.  Debris  carried  along  v;lth  flood  v;aters  In  floating  periods  would 
be  deposited  In  such  reservoirs  leading  to  waste  control  problems.  The 
reservoirs  would  also  be  subject  to  vector  Inhabitation,  Some  remaining 
adverse  effects  of  this  alternative  would  be  the  necessity  of  constructing 
access  routes  and  the  seasonal  flooding  of  river  lands.  In  addition, 
this  alternative  would  entail  seasonal  flooding  of  river  and  streamside 
land  and  create  an  aesthetically  unpleaslng  area  near  the  dam  site  filled 
with  silt  and  debris.  It  would  al;  o  forego  water  supply  and  mass  recreation 
benefits  or  require  satisfaction  elsewhere  as  discussed  above.  The  conse¬ 
quence  of  foregoing  a  reservoir-based  water  supply  could  be  alleviated  by 
drawing  upon  other  sources. 

(7)  Multiple,  Smaller  Impoundments,  In  this  alternative, 
each  individual  lake  would  have  to  be  large  enough  to  supply  a  portion 

of  the  total  water  supply  that  one  large  lake  would.  The  multi-purpose 
aspect  will  he  lost  if  a  series  of  smaller  Impoundments  is  constructed.  The 
cumulative  environmental  impact  on  the  trailer  individual  reservoirs  in  the 
same  watershed  would  have  to  be  at  least  equal  to  a  single  impoundment  to 
achieve  the  same  level  of  control.  It  is  more  likely  that  the  support  facili¬ 
ties  of  the  Individual  impoundments  and  the  dispersed  disruption  of  multiple 
sites  would  be  more  than  the  same  kind  of  disruption  in  a  single  reservoir. 

Flood  management  is  not  reallsitc.  There  is  slnplv  no  adequate  machinery  to 
develop  proper  zoning  or  regulation  through  the  vast  reaches  of  the  stream 
in  unincorporated  jurisdictions. 

(B )  Alternate  Sources  for  Water  Supply.  Surface  water  in  the 
quantities  required  to  meet  projected  demands  is  simply  not  available  from 
other  watersheds;  the  water  supply  problem  is  regional.  Water  supply  needs 
could  be  partially  met  by  ground  water  supplies  as  well  as  from  the  Lehigh 
River,  but  would  be  subject  to  yield  during  drought  conditions.  Ultimatelv, 
by  the  year  2000,  it  could  be  expected  that  all  sources  of  economically 


retrievable  ground  water  supplies  would  he  exhausted,  requiring  develop¬ 
ment  of  surface  water  sources  of  supply. 


Desallnlzation  is  a  potential  source  of  unlimited  water  supply. 

However,  under  present  non-nuclear  technology,  the  power  required  to 
extract  the  water  would  place  a  burden  on  diminishing  supplies  of  fossil 
fuel.  A  single  desallnlzation  plant,  based  on  maximum  daily  plant  out¬ 
puts  and  related  costs  expected  within  the  near  future,  would  not  approach 
the  daily  water  supply  output  and  related  costs  of  the  Trexler  Lake  project. 
The  by-products  from  generating  the  required  energy  for  desallnlzation  would 
produce  an  additional  (both  thermal  and  air)  pollution  load  on  the  environ¬ 
ment,  the  precise  extent  of  which  would  be  undetermined  prior  to  selecting 
a  specific  location  and  type  of  facility. 


6.  Relationship  Between  Local  Short-Term  Uses  of  Man's  Environment 
and  Maintenance  of  Lonp-Term  Productivity. 

The  proposed  project  would  provide  public  access  to  the  project 
lands  for  recreational  usage  and  will  ultimately  accommodate  a  total 
of  424,500  visitors  annually  of  which  177,200  would  be  credited  to 
directly  project-related  recreational  development.  With  inclusion 
of  the  various  features  recommended  by  the  11.  S.  Fish  and  Wildlife 
Service,  the  project  would  produce  a  net  overall  beneficial  effect  on  the 
Little  Lehigh  River  System  fishery. 

A  short-term  adverse  effect,  however,  will  be  the  temnorarv  forfeiture 
of  certain  species  of  fish  (mentioned  In  Section  3)  made  vulnerable  bv  the 
transition  to  a  lacustrine  environment.  These  will  be  replaced  bv  other 
types  which  adapt  readily  to  the  warm  surface  waters  of  the  reservoir.  Tlie 
Pennsylvania  Fish  Commission  will  stock  the  lake  as  It  will  provide  potential 
for  excellent  game  fishing.  A  lake,  by  nature  of  its  width  and  expanse.  In 
place  of  a  stream  will  accommodate  a  much  greater  number  of  fishermen. 

The  project  area,  encompassing  an  eight  mile  long,  winding  stretch  of 
Jordan  Creek,  consists  primarily  of  farmland  and  sporadic  foliage,  the  eqtil- 
llbrlum  of  their  relative  existence  being  determined  by  the  adaptabllltv  of 
predominantly  harsh  terrain  to  agricultural  emplovnent.  Generally,  the  land 
Is  sparsely  populated  and  the  small  villages  of  Weldasville  and  Lowhlll 
(one  dozen  buildings  each)  comprise  the  most  Intense  semblance  of  population 
in  the  area. 


Presently  more  than  ninety  percent  of  the  land  surrounding  tlie  proposed 
project  is  occupied  by  farm  dwellings,  small  communities  and  agricultural 
lands.  Generally,  the  area  is  experiencing  a  changing  economy  with  land  use 
expected  to  change  from  farming  to  permanent  residential.  It  is  recognized 
that  even  without  the  project,  future  developments  within  tlie  project  boundary 
would  eventually  eliminate  a  large  portion  of  the  present  wildlife  habitat  and 
intrude  upon  the  natural  character  of  the  area.  Sub-development  activity  In 
the  project  lands  would  restrict  or  eliminate  present  recreational  access  to 
the  waters  and  to  the  adjacent  game  lands.  In  its  present  uncontrolled  fl«>i 
through  this  valley  reach,  Jordan  Creek  cannot  adequately  support  either  the 
present  or  projected  gross  water  and  water-related  needs  of  the  basin. 

Long,  term  productivity  of  the  proposed  project  would  provide  full 
public  access  for  recreational  opportunities,  Tlie  project  would  produce  an 
increase  In  sport  fisherman  and  recreation  days.  It  would  retain  the  charac¬ 
ter  of  the  project  area  by  placing  the  lands  in  public  trust.  Flood  control 
storage  would  reduce  flood  damages  downstream;  while  water  supply  storage 
would  provide  low  flow  augmentation  through  maintenance  of  nininum  dailv 
releases . 
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with  Trexler  Lake,  the  properites  of  people  living  within  prolect 
boundaries  will  be  acquired  in  fee,  creating  a  personal  hardshln  and 
Inconvenience  for  them.  Some  will  rebuild;  others  will  move  away  or 
retire.  Enactment  on  2  January  1971  of  PL  91-646,  "Uniform  Kelocatlon 
Assistance  and  Real  Property  Acquisitions  Policies  of  l‘*71"  provides 
Increased  benefits  and  payment  for  persons  displaced  from  dwellings, 
farms,  and  businesses.  Especially  significant  Is  authority  to  make 
supplemental  payments  to  assure  availability  of  decent,  safe,  and 
sanitary  replacement  dwellings. 

Construction  at  the  dam  site  will  create  a  temporary  intrustion  of 
transportation  facilities  ana  public  utilities.  There  will  be  some  adverse 
short-term  Influence  on  the  local  tax  base  as  a  result  of  public  land 
acquisition;  however,  general  experience  on  other  prelects  Is  that  the  tax 
base  Is  more  than  recovered  by  construction  expenditures  and  the  Influx  of 
recreational  and  water-oriented  commerclnl  activities.  Corresnondinglv, 
sales  of  boats,  water  skis  and  general  recreation  equipment  are  expected 
to  increase. 

Extensive  land  tracts  bordering  the  profect  area  have  been  set  aside 
in  efforts  by  the  Commonwealth  of  Pennsylvania  and  the  Leh igh-Northampton 
Joint  Planning  Commission  to  preserve  wildlife  native  to  the  region.  It 
Is  recognized,  however,  that  future  development  within  the  project  zone 
would  eventually  eliminate  a  large  portion  of  the  present  wildlife  liahitat 
and  impair  «.he  natural  character  of  this  region.  The  threat  becomes  verv 
reallsltlc  when  one  considers  the  expected  developmental  needs  and  the 
proximity  of  the  existing  Allentown-r.ethlehem  urban  area. 

Provision  of  548  acres  of  wildlife  lands  will  f)e  made  available  to 
the  Pennsylvania  Came  Commission  to  mitigate  the  proiect-lnduced  damage  to 
wildlife  habitat.  This  acreage  Is  augmented  by  do'>’nstream  lands  which, 
with  the  dam,  would  now  be  protected  from  flooding. 

Flood  control  storage  would  reduce  flood  damages  on  the  stem  belo\-.'  the 
dam  by  an  estimated  r>'572,OnO  per  vear  (January  1971  price  levels).  Flood 
protection  afforded  by  the  profect  will  produce  a  feeling  of  security  In 
the  downstream  populace.  The  short-term  storage  at  Trexler  Reservoir  will 
contribute  to  flood  stage  reductions  at  the  principal  damage  centers  of 
Allentown,  Bethlehem,  and  Easton,  Pennsylvania,  Flootl-flm.;  routing  studies 
shoiiT  that  combined  operations  of  Trexler  Reservoir  with  Beltzvllle  and 
Aquashlcola  would  reduce  the  flood  level  experienced  In  19'>5  at  Bethlehem 
by  two  feet. 

Flood  damage  on  the  Lehigh  River  between  Allentcr^n  and  I'.aston  during 
the  1955  flood  amounted  to  $18,689,000  of  which  $15,677,600  were  commercial 
and  industrial  losses.  In  the  vicinity  of  Allentown,  some  180  acres  are 
siibiect  to  flooding.  Including  300  acres  occupied  hv  commercial  and  industrial 
establishments  and  80  acres  of  residential  area.  In  the  vicinitv  of  Bethleliem 
and  Kreemanhurg,  Pennsylvania,  the  flooded  area  consists  of  approximately 
540  acres  Including  150  acres  of  Bethlehem  Steel  f'ompanv  plant,  and  over  loi) 
acres  of  resldental  area,  public  parks,  railroad  vards,  and  mainline  tracks. 
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The  extent  of  flooding,  at  West  I'.aston  and  Taston,  Pennsvlvania,  depends  not 
only  on  flows  emanating  from  the  Lehlph  Kiver,  I)ut  also  on  the  Delaware 
River  flows. 

In  the  vicinity  of  Trexler  there  were  no  other  sites  found  to  he  suitat>lc 
for  storaRe  of  water,  a  commodity  for  wfilch  the  needs  are  becomlnR  critical. 
Water  supply  storage  would  utilize  excess  river  flows,  which  presently  are 
discharged  to  the  sea. 

Most  of  the  vegetation  surrounding  areas  of  Intensified  construction 
will  be  destroyed.  Moreover,  wildlife  in  the  path  of  construction  will 
he  temporarily  forced  to  a  new  location.  It  is  expected,  however,  that  the 
natural  resiliency  and  adaptation  of  the  disturbed  ecological  svstens  will 
help  many  of  the.  construction  scars  recover;  nevertheles.s ,  a  time  lag  of 
five  to  ten  years  or  longer  (in  certain  specialized  clrcum.stances)  will  be 
required  before  some  of  the  construction  scars  \-7lll  be  healed  bv  vegetative 
regrowth.  When  rock  is  left  as  a  surface  material  or  used  on  shoreland, 
botanical  recovery  will  be  retarded  or  nil. 

Taking  Land  for  Public  Recreation 

Taking  land  for  public  recreational  purposes  Is  frequently  criticized 
for  adversely  affecting  the  tax  base  of  local  governments  and  school  districts. 

In  spite  of  the  widespread  belief  tliat  public  land  acquisition  reduces 
the  local  tax  base,  some  recent  studies  indicate  an  increase  in  land  values 
near  recreation  areas.  This  particular  report  supports  this  view  as  the 
local  tax  base  recovers  its  initial  market  value  the  year  after  acquisition 
In  12  of  15  Pennsylvania  recreational  development  areas,  Rurthermore,  the 
gain  in  value  after  five  years  was  greater  than  the  general  trend  of  constantlv 
increasing  land  values.  This  was  determined  by  measuring  land  value  changes 
in  other  comparable  areas  not  sub-ject  to  recreational  develonment.  33/ 

l/lille  significant  gains  in  value  of  land  adjacent  to  public  recreational 
areas  have  been  noted,  these  gains  have  not  been  excessive  on  the  average. 

The  project  will  provide  open  space  in  a  region  whlcli  is  likely  to  become 
urbanized  In  the  future  as  a  result  of  population  and  industrial  pressure 
from  the  city  of  Allentown.  The  short  and  long  term  effect  of  the  project 
would  be  to  satisfy  immediate  and  future  water  supply  needs  and  provide 
recreation  facilities  in  an  area  where  demand  for  such  facilities  exceeds 
the  supply.  The  project  will  tend  to  organize  the  land-use  for  the  maximum 
number  of  participants  while  conserving  the  resource  in  a  semi-natural  state. 
Future  technological  developments  in  water  supply  and  flood  control  technology 
methods  and  changes  in  recreation  needs  could  affect  tlie  long  term  necessJtv 
for  the  project. 


33/  Farm  Economics.  Sept.  1969,  Pennsylvania  State  University. 
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7,  Irreversible  or  Irretrievable  Congnitments  of  Resources  Which  Would  be 
Involved  In  the  Proposed  Action  Should  It  Be  Implemented 

V.'lth  the  construction  of  a  dam  across  Jordan  Creek  at  Trexler,  the 
water  level  will  rise  spilling  out  over  the  land  to  form  a  1220  acre  lake. 
Jordan,  Lyon,  and  Mill  Creeks  will  relinquish  their  free-flowing  qualities 
through  portions  of  their  length  34/,  being  replaced  by  a  serene  expanse  of 
water.  All  unsalvageahle  vegetative  grcn^th  within  the  impounded  v/ater  zone 
will  be  lost.  Moreover,  some  small  percentage  of  wildlife  in  their  failure 
to  seek  higher  ground  will  he  lost. 

Recommendations  have  been  made  for  the  preservation  of  structures  pos¬ 
sessing  fiistorlcal  significance  through  relocation  and,  similarly,  it  has 
been  suggested  that  trees  presently  cultivated  in  the  prolect  area  nurseries 
be  transplanted  and  utilized  for  site  beautification  purposes.  There  are  no 
significant  stands  of  rare  plant  specimens  in  the  prolect  area;  however,  these 
stands  do  occur  In  other  parts  of  the  toxtTnshlp  and  are  being  preserved  and 
protected  by  county  and  State  agencies. 

Opportunity  for  expanded  urban  and  agricultural  development  of  the 
lake  area  will  he  foreclosed  and  assuredly  changed  land  use  will  accompany  tlie 
project. 

The  considerable  magnitude  of  undertaking  defined  by  this  project  does 
not  preclude  alteration  or  restoration  by  future  generations.  With  tlie 
exception  of  a  large  permanent  rock  face  at  the  right  abutment  and  the  ex¬ 
cavation  required  In  shaping  the  spillway,  no  irreversible  or  irretrievable 
committments  of  resources  other  than  the  actual  expenditure  of  labor  and 
materials  are  involved. 

Undoubtedly,  changed  land  use  will  accompany  this  development.  However, 
\^lth  implementation  of  the  prepared  Comprehensive  l,and  Use  Plan  for  the  area, 
it  Is  believed  that  a  controlled,  calculated  committment  of  these  resources 
would  prevail  35/. 


34/  Total  length  Involved  aggregates  B.b  miles. 

35/  Joint  Planning  Commission  —  Lehigh /Northampton  Counties, 
Lehigh  Valley,  Pennsylvania. 
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8.  Coordination  with  Others 

a.  Public  participation 

The  District  Engineer  issued  a  news  release  noting  that  the  draft 
environmental  impact  statement  had  been  prepared  and  was  available  to  the 
public.  The  following  list  of  individuals  and  organizations  requested 
and  received  copies  of  the  statement.  No  comments  have  been  forthcoming 
from  the  public  sector,  except  those  from  Mrs.  Snyder  and  Miss  Hertzog 
included  on  page  8-3^. 

Sierra  Club,  Phila.  Chapter 
Izaak  Walton  League  of  America 
Lehigh  University,  Biology  Department 
Moravian  College,  Environmental  Society 
Pennsylvania  Power  and  Light  Co. 

Levans  Homeowners  Association 

Dr.  Is adore  Mineo 
Clarence  Nagler,  Jr. 

Edwin  R.  Snyder 
Aaron  H,  Hower 
Charles  P.  Dugan 
Gertrude  Fox 
Jon  R.  Roth 
Tom  Kasline 
Rudolph  Herbst 
J.  Bruce  Mor daunt 

b.  Government  Agencies 
The  draft  environmental  impact  statement  was  sent  to  the  following 

governmental  agencies  requesting  their  views  and  comments.  The  comments 
of  responding  agencies  are  summarized  below  in  this  section;  copies  of  the 
agency  replies  are  attached  to  the  environmental  statement. 

U.S.  Fish  Wildlife  Service 

Environmental  Protection  Agency 

^^.S.  Department  of  Housing  &  Urban  Development 

Department  of  Health,  Education  and  Welfare 

Bureau  of  Outdoor  Recreation 

U.S.  Department  of  Transportation,  FHA 

Delaware  River  Basin  Commission 

U.S.  Department  of  Agriculture,  Soil  Conservation  Service 

rt.S.  Department  of  Commerce 

Commonwealth  of  Pennsylvania 

Lehigh  County  Authority 

Lowhill  Township  Planning  Commission 

Lehigh  River  Restoration  Association 

Commissioners  of  Lehigh  County 

Lehigh  County  Soil  and  Water  Conservation  District 


Earle  M.  Meade 
Richard  W.  Morgan 
Robert  K.  Miller 
Robert  Wirth 
Ray  R.  Bremen 
Robert  L.  Gerteis 
Michail  Kostick 
Elza  Brachman 
Barry  Hunsicker 
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Joint  Planning  Commission, 

Lehigh/Northampton  Sounties 

Lehigh  County  Federation  of  Sportsmen’s  Clubs 


FISH  AHD  WILDLIFE 
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Comment  1 

Provide  dimensions,  surface  area  of  flood  control  land,  and  miles  of 
shoreline  of  flood  control  and  conservation  pool. 

Reply 

The  lake  will  expand  to  approximately  8.6  miles  long  at  flood  pool 
with  an  average  width  of  1500  feet.  The  area  of  the  summer  pool  is 
1310  acres  and  will  have  a  shoreline  of  approximately  40  miles.  The 
area  of  the  flood  control  pool  (EL  50h}  covers  l480  acres  and  will 
have  a  shoreline  of  4?  miles. 

Comment  2 

In  Section  Id,  project  description  should  deal  with  the  following; 

(1)  Predicted  visitation,  (2)  Numbers,  types  and  locations  of  recreation 
sites,  (3)  Express  project  acreage  devoted  to  recreation  facilities  (as 
a  percentage),  (4)  Expand  on  project  sanitary  facilities,  (5)  Give 
visitor  information. 

Response 

(1)  See  Section  1  of  the  statement,  (P)  Tliese  are  preliminary  at  this 
time,  (3)  Approximately  85”/'  of  the  project  is  devoted  to  both 
active  and  passive  recreational  use,  (4)  S.anitary  facilities  will 
include  both  water  borne  and  vault  type  facilities.  Effluent  disposal 
shall  comply  with  existing  Pennsylvania  Department  of  Health  and  Sanitation 
Codes.  (5)  Refer  to  Section  1. 


Comment  3 

Section  Ij.  Fishery  and  Wildlife  Program.  Idenfity  type  of  fishing 
to  be  developed,  and  types  of  wildlife. 

Response 

Fish  management  plans  will  be  developed  by  the  Pennsylvania  Fish 
Commission.  There  will  be  548  acres  set  aside  for  wildlife  mitigation 
lands  on  the  peninsular  area  bounded  by  Mill  Creek  and  the  dordan  Creek. 
Pennsylvania  Game  Commission  will  manage  the  wildlife  area  in  accordance 
with  their  plans. 
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Comment  4 


Section  C.C.e  Identify  contributors  to  the  pollutant  load  and  estimate 
annual  and  seasonal  concentrations. 

Response 

The  Trojan  Powder  Plant  and  the  Lehigh  Valley  Cooperative  hairy  is 
downstream  from  the  project.  U.S.G.S.  is  performing  a  pre-Lmpoundment 
survey  sponsored  by  the  Corps  to  eval\iate  pollutants  which  would  enter 
the  reservoir.  The  Pennsylvania  Department  of  Environmental  Resources 
has  located  point  sources  and  an  attempt  will  be  made  by  Df’R  and  DRBC 
to  locate  non-point  sources  and  enforce  pollution  control  laws  in 
accordance  with  standards  established  by  the  Commonwealth  of  Pennsylvania 
and  the  Delaware  River  Basin  Commission. 

Comment  5 

Cection  2.3.g.  Plant  communities  to  be  affected  should  be  more  thoroughly 
discussed,  including  unique  species. 

Response 

Dee  pages  1-3  and  1-4  which  cover  the  recreation  aspects.  Inhere  are 
no  significant  stands  of  rare  plant  specimens  in  the  project  area;  however, 
those  stands  that  do  occur  in  other  parts  of  the  township  are  being  pre¬ 
served  and  protected  by  the  county  and  state  agencies.  Passive  areas  and 
internal  roads  and  controls  will  be  provided  to  eliminate  traffic 
congestion.  For  the  visitor  use  area;  one  of  bhe  facts  used  in  determining 
the  annual  visitation  rate  considers  the  ability  of  the  land  to  absorb 
visitors.  Trash  and  litter  will  be  removed  on  a  daily  basis. 

Comment  6 

Lection  3.1*  Fiirther  discuss  permanent  and  temporary'’  changes  in  wildlife 
and  wildlife  habitat  displacement. 

Response 

A  three  year  construction  period  is  planned  with  one  year  for  filling  for 
the  impoundment.  The  wildlife  species  to  be  fovmd  are  white  tajl  deer, 
cotton  tails,  oppossvuu,  red  and  grey  squirrels,  chipmunlis,  black  bear, 
porcupine,  snowshoc  hare,  beaver,  woodchuck,  bobcat,  raccoons,  mink,  otter? 
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ptriped  skunk,  and  muskrats.  Grouse,  pheasants,  woodcock  and  water  fowl 
are  also  found.  Birds  consist  of  hawks,  upland  plover,  pileated  woodpecker, 
snow  owl,  horned  lark,  raven;  10  species  of  turtles,  f  species  of  li^ards, 
and  15  species  of  snakes  are  also  found.  Commonwealth  of  Pennsylvania 
Gamelands  ad.iacent  to  the  project  and  5^^  acres  of  mitigation  lands  will 
accomodate  upland  wildlife  species.  Aquatic-oriented  species  will  relocate 
into. higher  elevation  aquatic  habitat  in  the  expanded  impcfundment  shoreline. 
Three  hundred  and  sixty  acres  of  woods  will  he  cleared  in  the  construction 
and  impoundment  areas  and  will  be  replaced  by  reforestation  and  landscape 
plantings . 

Comment  7 

Section  3-2a.  Further  discuss  the  impact  on  fish  and  '.«.ldlife  of  project 
construction  particularly  regarding  solid  and  liquid  wastes  and  spillway 
erosion  hazards. 

Response 

The  flow  of  the  stream  will  not  be  interrupted  during  construction  or  even 
after  impoundment.  Studies  are  under  way  to  evaluate  benefits  of  aquatic 
plant  management  with  respect  to  fish  habitat  after  impoundment.  Game 
temporarily  displaced  will  move  to  new  mitigation  lands  provided  by  the 
project. 

Ldquid  waste  will  be  processed  through  the  planned  sewage  treatment  plant 
at  one  of  the  recreational  areas.  Liquid  waste  from  other  recreation  areas 
will  be  trucked  to  the  treatment  plant  for  processing.  Solid  waste  will  be 
collected  on  a  regular  basis  and  disposed  of  offsite  in  a  manner  acceptable 
to  local  and  county  practices. 

Comment  8 

3.?.b.  (s'*  Provide  more  description  regarding  salvagable  trees  and  recreational 
use  impact  on  the  environment. 

Response 

Four  inch  to  six  inch  caliber  trees  will  be  salvaged  from  the  area.  The 

ntmbers  and  species  of  trees  available  on  site  would  be  moved  as  required. 
Quantities  of  trees  to  be  BK>ved  will  depend  on  project  needs:  the  number 
of  available  hardwood  or  ooniferous  species,  the  desirability  of  thinning 
a  forested  area  or  Cho  OCODMic  feasibility  of  relocation  versus  purchase. 
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T.itter  and  solid  waste  will  be  fratherf^.;  find  disposed  of  daily,  fince 
recreational  areas  are  planned  in  accordance  with  park  standards,  miniraal 
compaction  of  soils  should  result,  dome  destruction  of  vegetation,  normal 
to  park  operation,  will  occur.  Increased  sound  and  air  pollution  levels, 
resulting  from  motor  boats,  parking  areas  and  public  concentrations  will  be 
normal  for  public-use  areas  and  minimized  by  vegetation  and  project  scope. 

Comment  9 

3.C.C  Correct  sentence  , 

Response 
Concur . 

Comment  10 

Cection  3.3.  The  impact  of  physical  changes  in  the  environment  resulting 
from  the  project  should  be  related  to  effects  on  fish  and  wildlife. 

Response 

FnvironraentaJ.  controls  for  the  enhancement  of  fish  and  wildlife  are 
pat  into  effect  during  and  after  construction  of  the  projects. 

Comment  11 

Section  U  (l).  Include  discussion  of  habitat  destruction  and  fish  and 
wildlife  displacement  effects. 

Response 

As  the  impoundment  water  level  rises,  the  wildlife  and  fish  will  migrate 
to  higher  elevation  to  proper  temperature  water.  In  case  of  warm  water 
fish  species,  they  will  remain  to  become  part  of  the  lake.  Stream  levels 
will  be  soabilized  for  the  fishery  whenever  possible. 

Comment  12 

Section  4(2).  Include  adverse  effects  of  recreational  facilities,  reservoir 
maintenance  and  operations  on  the  environment. 

Response 

land  use  change  accompanied  by  construction  scars  will  result.  Visitor 
usage  is  calculated  to  be  less  than  the  land  could  accommodate  without 
sustained  damage. 
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Construction  scars  will  be  ameliorated  by  grading,  seeding,  reforestation, 
and  landscaping  will  be  provided  as  required, 

Fiffluents  from  the  sewage  treatment  plant  will  be  properly  treated  under 
regulatory  standards.  Original  unsanitary  site  conditions  will  be  eliminated 
by  removal  of  the  sources  within  the  project  area.  Operation  and  maintenance 
of  the  recreation  facilities  will  be  the  responsility  of  the  Pennsylvania 
Bureau  of  State  Parks. 

Comment  13 

Fllahorate  on  mitigation  design  plans  regarding,  unique  plant  areas,  eutrophication, 
design  capacity  and  socio-economic  effects. 

Response 

There  are  no  unique  botanical  areas  within  the  project  area. 

The  multi-level  withdrawal  system  will  minimize  eutrophication  of  the  lake 
waters.  Oxygen  delivery  system  may  he  installed  if  conditions  of  the  lake 
warrant  it. 

In  this  preliminary  stage,  the  material  presented  in  Section  4  is  satisfactory. 
Comment  14 

Section  5<i  (6).  Discuss  in  more  depth  the  "no  action"  alternative. 

Response 

The  acquisition  of  the  many  downstream  developnents  in  the  flood  plain, 
including  portions  of  suburban  Allentown,  is  valued  at  many  times  the  cost 
of  the  entire  planned  development  of  Trexler  Lake. 

Each  individual  lake  would  have  to  he  large  enough  to  supply  a  portion  of 
the  total  water  supply  that  one  large  lake  would,  FFulti-purpose  aspect 
will  he  lost  if  a  series  of  smaller  impoundments  were  constructed.  The 
accumulative  environmental  impact  on  the  smaller  individual  reservoirs 
in  the  same  watershed  would  have  to  he  at  least  equal  to  a  single 
impoundment  to  achieve  the  same  level  of  control.  It  is  more  likely 
that  the  support-,  facilities  of  the  individual  impoundments  and  the 
dispersed  disruption  of  multiple  sites  woiild  be  more  than  the  same  kind 
'•■f  disruption  in  a  single  reservoir. 

Flood  plain  management  does  not  totally  tespond  to  project  purposes. 

Land  use  plans  are  being  developed  by  State  and  county  agencies  which 
-nil  provide  machinery  to  develop  proper  zoning  or  regulation. 
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Comment  15 


Identify  the  relationship  hetween  short-I.erm  use  and  lonp-term  productivity. 
Cection  6. 

Response 

Presently  more  than  90'^  of  "the  surrounding  the  proposed  pro.-ject  is  occupied 
hy  farm  dwellings,  small  communities  and  agricultural  lands.  Generally, 
the  area  is  experiencing  a  changing  economy  with  land  use  expected  to 
change  from  farming  to  permanent  residential.  It  is  recognized  that  even 
without  the  project,  future  developments  within  the  project  houndaxy  would 
eventually  eliminate  a  large  poi-tion  of  the  present  wildlife  habitat  and 
intrude  upon  the  natural  character  of  the  area.  Sub-development  activity 
in  the  project  lands  woiild  restrict  or  eliminate  present  recreational 
access  to  the  waters  and  to  the  adjacent  game  lands.  In  its  present 
uncontrolled  flow  through  this  Valley  reach,  Jordan  Creek  cannot  adequately 
support  either  the  present  or  projected  gross  water  and  water-related 
needs  of  the  basin. 

Long  term  productivity  of  the  proposed  project  would  provide  full  public 
access  for  recreational  opportunities.  The  project  would  produde  an 
increase  in  sport  fisherman  and  recreation  days.  It  would  retain  the 
character  of  the  project  area  by  placing  the  lands  in  public  trust. 

I’lood  control  storage  would  reduce  flood  damages  do'vnstream;  while  water 
supply  storage  would  provide  low  flow  augmentation  through  maintenance 
of  minimum  daily  releases. 

Inflow  of  money  would  be  available  from  the  recreationists  to  help  offset  lost 
taxes. 

Comment  16 

(7)  Irreversible  or  Irretrievable  Committment  of  Resources,  Unique  Plant 
communities  will  be  lost. 

Response 

There  are  no  significant  stands  of  rare  plant  specimens  in  the  project 
area;  however,  those  stands  do  occur  in  other  parts  of  the  township 
and  are  being  preserved  and  protected  by  county  and  Ptate  agencies. 


I 
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KNVTRONMENTAT,  PROTRCTION  AGENCY 


("omment  1 

I'iscusn  Gnv-irorunont;il  tradp-oPfs  ror.ardinr  thr  relative  availability  .-md 
value  of  land  ucea,  particularly  includinc;; 

(l)  Other  comparable  high  quality  warm  water  atreams  existing  in  the 
Jordan  Basin  and  the  T.ehigh  Valley. 

(?)  Provisions  taken  for  the  preservation  of  such  reaches. 

(3)  Additional  steps  needed  to  preserve  an  ample  supply  of  high 
quality  water  streams. 


Response 


Creeks  within  the  proposed  project  area  primarily  support  a  warm  water 
fishery,  except  for  occassional  deep  pools  of  suitable  habitat  for  trout. 

These  streams  are  not  stocked  by  the  Penna.  Fish  Commission.  The  impound¬ 
ment  will  provide  an  expanded  fishery  supporting  warm  water  and  adaptable 
cold  water  fish  species.  Project  tailwaters  will  provide  a  significant 
reach  for  trout  habitat.  The  agricultural  value  of  the  project  lands  will 
be  abruptly  lost,  rather  than  phased-out  over  several  years  as  changing 
land  uses  now  indicate.  The  recreational  and  habitat  values  shall  remain 
and  are  to  be  enhanced  by  the  provision  of  mitigation  lands,  fishery  stocking, 
recreational  facilities,  advanced  wildlife  and  fishery  management  and  an  expanded 
shoreline  contributing  to  increased  habitat  for  water-oriented  wildlife. 

Those  values  favorably  respond  to  County  and  Townships  land-use  plans 
which  include  adjacent  lands  development  controls.  State  and  County 
agencies  are  responsible  for  the  administration  of  other  warm  water  streams 
beyond  the  project  environs. 


Comment  P 


Discuss  further  enhancement  of  the  aesthetic  quality  of  the  reservoir 
particularly  regarding  the  spillway  cut  and  the  P3  foot  drawdowns  one 
year  in  ten. 


Response 


It  la  Intended  that  the  crown  of  the  cut  slopes  on  both  sides  of  the 
spillway  will  be  fenced  as  safety  requires,  and  landscaped.  The  floor 
and  slopes,  where  feasible,  will  be  seeded  with  Indigneous  grasses.  Areas 
sublected  to  drawdown  exposure  can  be  treated  by  grading,  use  of  plant  materials 
capable  of  withstanding  community  changes  or  enhanced  to  provide  trans¬ 
itional  habitat  for  water-oriented  wildlife.  Areas  subject  to  drawdown 
include  land  managed  by  State  Fish  and  Game  Commissions,  State  Parks, 

Trexler  Game  Preserve,  and  the  Federal  Government.  Those  lands  will  be 
jointly  enhanced  and  maintained. 
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Comment  3 


Identify  and  correct  sources  of  human  fcc-il  hactoria  and  salmonella 
contamination  from  the  Trexler  Game  Preserve  before  reservoir  is  filled  and 
describe  the  necessary  steps  to  eliminate  or  disinfect  such  contamination. 

Response 


Planned  public  sewage  systems  will  reduce  or  eliminate  exi siting  problems 
resulting  from  poorly  regulated  se})tic  systems  outside  the  project  area. 

Land  inundated  by  the  impoundment  will  be  cleared  of  vegetation  and 
buildings  and  cesspool  and  septic  tank  contents  removed,  disenfected  and 
filled.  Nutrient  source  control  and  identification  in  the  upstream 
feeder  streams  of  the  lake  are  coordinated  on  the  private,  local,  ftate 
and  Federal  levels,  Ftate  and  County  gameland  management  practices 
relate  numbers  of  animals  to  land  capacity  resulting  in  reduction  of 
nutrients  from  that  source.  Salmonella  has  not  been  identifiable  in 
tests  to-date  and  there  is  no  significant  fowl  industry  in  the  area. 

Water  quality  in  the  reservoir  can  be  controlled  by  proper  management 
practices  determined  when  the  impotmdment  exists  and  problems  are  specifically 
identified.  Systematic  water  sampling  continues  under  UCGC  auspicies 
leading  to  early  formulation  of  a  pollution  pattern  and  subsequent 
control  program. 

Comment 


To  show  the  level  of  eutrophication  control  due  to  nutrients,  the  results 
of  agricultural  practices  and  agreements  with  local  zoning  authorities  and 
the  State  Department  of  Environment  Resources  to  prevent  accelerated 
development  and  sewage  discharges  upstream  should  be  included.  A  systematic 
sampling  program  covering  a  wide  range  of  flows  throughout  the  year  on 
the  major  tributaries  of  Jordan  Crddk  upstream  of  the  dam  site  should 
also  be  undertaken  to  settle  the  extent  of  the  problem  and  possible 
treatment  before  construction. 

Response 

Regulatory  agencies  within  the  Department  of  Environmental  Resources  are 
responsible  for  and  have  been  alerted  to  water  quality  conditions.  Water 
sampling  and  quality  studies  are  continuing  with  Federal  and  State  agency 
coordination.  Eutrophication  extent  is  manageable  and  the  level  of 
management  will  be  determined  when  the  reservoir  exists.  Controls  will 
be  funded  as  part  of  normal  operational  and  maintenance  budgets. 

Comment  ^ 


Steps  should  be  taken  to  upgrade  the  effluent  discharge  from  upstream 
sewerage  treatment  plants  before  the  reservoir  is  built. 


Nutrient  levels  can  be  controlled  through  t'roper  management.  Local 

towns  will  properly  manage  their  waste  treatment  plants  in  accordance 

with  the  regulations  set  by  the  various  control  agencies.  Plant  coordination 

and  siting  will  comply  with  State  regulations  and  regional  plans  for 

integrated  waste  management. 

Comment  6 

Secure  a  definite  commitment  from  State  and  local  authorities  to  preclude’ 
the  danger  of  future  treatment  plants. 

Response 

Informal  commitments  from  both  State  and  local  agencies  indicate  ex* 
istlng  regulatory  options  are  being  incorporated  into  regional  plans. 

CofflBent  7 

Provide  details  of  land  disposal  of  sewage  effluent  regarding  effective 
use  in  a  basin  noted  for  its  rapid  runoff. 

Response 

Upgrading  of  area  sewerage  treatment  facilities  and  planned  coordinated 
utilization  of  local  and  Federal  treatment  plants  obviate  the  nmed  for 
land  disposal. 

Comment  8 


The  alternative  recommendation  to  spray  irrigation  of  sewage  effluent 
of  discharge  into  the  reservoir  is  undesirable. 

Response 

Discussion  of  effluent  treatment  options  of  spray  Irrigation,  discharge  of 
properly  treated  effluent  into  the  lake,  and  downstream  dlschage  are  offered 
as  planning  alternatives.  Use  of  a  forthcoming  ecological  simulation  model 
will  provide  the  mechanics  for  selection  of  the  appropriate  method. 

Comment  9 


Provide  details  concerning  the  location  and  characteristics  of  the 
disposal  facility. 

Response 

Recreational  area  sewage  effluent  from  upstream  treatment  plant  facilities 
can  be  properly  treated  and  discharged  downstream  of  the  dam  or  into  the 
lake,  if  conditions  permit.  Operational  area  sewage  effluents  can  be 
treated  in  a  plant  downstream  of  the  dam  in  coordination  with  the  zoo 
portion  of  the  Trexler  GMie  Preserve  expansion. 


Comment  10 


CeriouE  roEults  of  reservoir  Arev.'tlowii  include; 

(1)  Tordan  Creek  will  go  dry  more  often. 

(2)  Lack  of  neutralizing  acid  fron  mine  drainage  into  the  Lehigh 
upstream  of  the  Northhampton  Co.  I,ine. 

(3)  Effects  on  the  trout  fishery  due  to  re-entry  of  water  from  the 
channel  of  the  Jordan  into  Helfrich's  Springs  area  lue  to  low  flows  of 
these  streams. 

(4)  Water  quality  in  the  lower  Jordan  is  impaired  hy  industrial 
discharges.  Reduced  flows  will  make  attainment  of  the  water  quality 
objectives  that  much  more  difficult.  Releases  should  be  sufficient 

to  inspire  that  no  portions  of  the  stream  bed  become  dry  at  any  time  and 
provide  an  average  of  12  cfs  discharge.  Cncreased  release  should  be 
provided  as  discussed  in  the  UCGS  Report  Water  Resources  of  Lehigh  County, 
Pennsylvania. 

Response 

With  the  5  cfs  discharge  as  a  proposed  minimum,  it  is  expected  that  reaches 
of  Jordan  Creek  below  Trexler  Lake  will  be  dry  more  frequently  and  for 
longer  periods  of  time  than  at  present. 

Jordan  Creek  flows  are,  however,  not  of  sufficient  quantity  at  present 
to  have  a  noticeable  effect  on  pH  values  in  the  Lehigh  River. 

The  trout  fishery  in  the  lower  reaches  of  Jordan  Creek  should  not  be  affect 
ed  since  this  portion  of  the  stream  is  not  subject  to  dryness  but  charged 
from  local  cold  water  spring.  The  USCC  report  (referenced  in  comment) 
indicates  that  water  lost  from  Jordan  Creek  does  not  re-enter  the  Jordan 
but  rather  enters  the  Lehigh  River  in  the  vicinity  of  Northampton. 

It  is  Tonderstood  that  release  of  water  for  dilution  purposes  is  not  an 
acceptable  alternative  to  adequate  treatment  of  industrial  waste  discharges 

Low  flow  augmentation  to  preclude  a  dry  stream  would  constitute  an  en¬ 
hancement  of  the  present  condition. 


Comment  11 


Impact  statement  is  far  too  optimistic  and  exaggerates  the  potentialities 
of  the  reservoir  with  respect  to  fisheries.  It  is  unlikely  that  Coho 
Calmon  or  Striped  Bass  could  be  established  in  the  reservoir  even  if 
eutrophication  did  not  occur.  Ehrawdowns  during  the  breeding  season 
are  not  a  very  plausible  way  to  control  rough  fish  since  a  substantial 
investment  of  resources  would  be  required.  Northern  Pike  and  Muskelunge 
would  probably  not  be  able  to  breed  successfully  in  the  reservoir.  Over 
abundance  of  rough  fish  is  almost  inevitable. 
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The  potential  for  proper  habitat  and  introduced  species  survival  exists. 
Similar  experience  at  Beltzville  LaJte  shows  the  habitat  to  be  desireable 
for  the  stocked  muskelunge .  SeininR  areas  combined  with  lake  drawdown 
may  effectively  control  rough  fish  population  and  could  be  achieved  by 
contract  if  that  management  tool  is  indicated.  Introduction  of  muskelunge 
and  pike  will  also  help  control  rough  fish  production.  Introduced  species 
may  adapt  if  properly  stocked  and  controlled.  Refer  to  comment  regarding 
seining  above.  The  reccmmendation  of  eliminating  reservoir  fluctuations 
is  not  feasible  since  the  breeding  period  is  also  a  time  when  drought 
is  most  likely  and  the  minimum  flow  recommended  might  not  be  maintained. 
Fishery  management  is  the  responsibility  of  the  Pennsylvania  Fish 
Commission  which  has  indicated  willingness  to  both  introduce  new  fish 
species  as  well  as  a  regular  stocking  program  and  to  coordinate  management 
requirements  for  those  and  indigenous  species  with  reservoir  management. 
Determination  of  a  refined  program  must  await  knowledge  of  temperatures, 
fluctuation  schedules  and  indigenous  fish  quantities  when  the  lake  is 
operational. 

Comment  12 

The  Corps  should  insure  that  stimulated,  unplanned,  secondary  private 
development  does  not  take  place  by  employing  its  substantial  local  support 
and  its  contacts  with  state  and  Federal  Authorities. 

Response 

We  concur  In  this  cooBKnt.  Local  government  bodies  will  be  encouraged 
to  exercise  existing  controls  to  prevent  the  addition  of  billboards, 
tourist  facilities,  residential  developments  or  other  uncontrolled  in¬ 
trusions  which  would  have  an  undesirable  effect  on  the  scenic  vistas  along 
the  access  routes.  The  Corps  continues  to  coordinate  efforts  in  this 
regard  with  local  and  state  agencies. 

Comment  13 

The  KIS  should  explain  why  the  environmental  effects  are  ^justified  in 
terms  of  socisil  and  economic  gains.  The  pro.ject  purposes  need  to  be 
described  and  analyzed  aind  they  must  be  shown  to  have  a  value  which 
outweighs  any  Inescapable  environmental  degradation  and  commitment  of 
resoiu’ces  implicit  in  the  project. 


Response 

The  pfurposes  of  the  Trexler  Lake  Project  is  adequately  described  in  secticn 
1  of  the  EIS  entitled  project  discription.  The  EIS  should  not  make  any 
attempt  to  Justify  the  project  with  respect  to  environmental  impacts 
verses  socisLl  and  economic  benefits.  The  EID  should  s\immerizr  and  analyze 
the  environmental  effects  of  the  alternative  actions  as  an  explanation  of 
the  recommended  plan. 


(-oinment  l4 


Benefits  are  claimed  for  flood  damage  reduction  despite  the  fact  that  no 
systematic  program  is  cited  which  would  provide  control  over  land  use 
in  the  downstream  flood  plains. 

The  discussion  of  flood  control  benefits  in  the  Klf  is  inadequate,  particularly 
the  degree  of  flood  protection  in  downstream  reaches ,  types  of  structures 
affected,  and  susceptibility  to  flood.  Numerical  benefits  are  based  on 
damage  estimates  which  are  at  least  10  years  out  of  date. 

Response 

The  flood  release  of  the  reservoir  is  never  more  than  the  stream  capacity. 
Proper  local  zoning  ordinances  and  land  use  policies  eminating  from 
incorporated  political  subdivisions  and  regional  comprehensive  land  use 
plans  recognize  the  flooding  limitations  and  those  ordinances,  plans  and 
state  regulations  will  forestall  secondary  development.  Damage  estimates 
are  based  on  the  impact  of  the  flood  of  record  superimposed  on  existing 
and  pro.jected  downstream  development.  The  benefits  cited  consider  current 
conditions.  Federal  agencies  funding  downstream  development  will  exercise 
control  initiatives  cited  in  Executive  Order  No,  11?96 

Comment  1^ 


statement  in  Trexler  Lake  ETC  5-4  and  Tocks  Island  Lake  EIS  5-3  ai'e  alike 
and  false. 

Response 

Cited  statements  are  alike  and  correct.  Flood  protection  Insurance 

is  a  cost  in  Itself  and  would  be  relieved  if  the  regional  flood  protection 
plan,  which  includes  both  lakes  and  other  integrated  projects,  is  ccmpleted. 

Comment  l6 

The  purpose  of  the  water  supply  storage  in  Trexler  reservoir  is  not  given 
in  the  Impact  Statement  and  the  tentative  "Justifications"  advsmced  are 
fallacious  on  close  examination. 

Response 

Water  supply  as  a  project  purpose  is  discussed  in  the  KIS.  Re spans ibility 
for  determining  that  need  and  advance  knowledge  of  users  is  incumbent 
on  the  DRBC.  That  agency  has  agreed  by  resolution  to  purchase  water  frcm 
the  project  on  behalf  of  the  I.ehlgh  County  Water  Authority,  That  supply 

source  it  leas  costly  than  river  sources  and  Is  included  as  a  required  aource 
in  the  regional  water  supply  and  sewage  treatment  plan.  2/ 


U  Lehigh/Northampton  Counties  Joint  Planning  Coasalasion 


ciomment  17 


The  proeerlure  to  caleul>ite  the  numerical  monetary  henefitr.  to  be  ascribed 
to  water  cmiply  na  the  ciir.t  of  an  alternative  slrip:le  purpose  project 
providinp  those  same  supplies  is  not  correct,  except  where  the  actual 
value  of  the  I'cnefits  can  be  shown  to  exceed  the  cost  of  such  an  alternative 
project,  benefits  claimed  are  several  times  too  large. 

Response 

The  methodology  and  rationale  behind  the  determination  of  the  benefits  is 
proper.  Reduction  in  the  benefits  would  be  iustified  onlv  to  the  extent 
that  the  various  benefits  are  in  conflict  with  one  another.  This  does 
not  apply  in  the  relationship  between  flood  control  and  water  supply. 
Moreover,  conflict  between  water  supply  and  recreation  benefits  would  occur 
only  in  the  unlikely  event  that  a  drought  should  cause  excessive  drawdown 
of  the  water. 

Comment  l8 

dse  of  an  unrealistically  low  interest  rate  may  make  possible  low  water 
rates  to  potential  users  of  water  from  the  reservoir. 

Response 

The  analysis  of  the  project  was  performed  at  the  then  established  rate  of 

As  part  of  a  sensitivity  analysis,  and  also  in  accord  with  the  annual 
up-dating  of  the  project  costs  and  benefits  to  reflect  present  prices,  the 
analysis  was  performed  at  the  current  rate  of  5,H  and  was  found  to  be  fully 
justified.  The  water  rates  are  determined  by  the  DRBC,  and  are  set  in  a 
manner  to  conform  to  the  prevailing  rate  in  the  area. 

Comment  19 

The  function  which  Trexler  would  better  serve  than  increased  withdrawals 
of  water  from  the  Lehigh  is  that  of  augmenting  the  low  flows  of  the  Lehigh 
and  Delaware  Rivers. 

Response 

This  is  not  a  purpose  of  the  Project  btit  a  beneficial  result  of  it.  A 
result  whose  value  is  not  claimed  in  evaluating  the  project  justification. 

Comment  ?0 

Alternatives  have  not  been  studied,  developed  or  described,  in  the  case  of 
the  Trexler  Lake  impact  statement,  for  the  simple  reason  that  virtually  the 
entire  alternatives  section  is  taken  over  word  for  word  from  the  Tocks  Isleind 
Impact  Statement. 
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Response 

The  Trexler  Project  is  a  small  portion  of  a  regional  plan  of  which  Tocks 
Island  is  a  major  part.  Many  of  the  fundamental  thoughts  expressed  in 
the  Tocks  Island  EIS  are  comparable  to  this  project  and  the  Tocks  EIR 
was  therefore  used  as  a  base  in  some  of  the  Trexler  project  discussion. 

The  overall  plan  is  comprised  of  many  Federal  and  State  projects  of  both 
single  and  multiple-uses.  Each  project  is  justified  in  its  cjwn  right. 

Th«  basic  relationship  of  the  projects  is  the  flood  control  purpose  of  each. 
Water  supply  is  not  a  purpose  of  most  of  the  projects  and  providing  that 
capacity  would  involve  relocation  of  environmental  impacts  from  one  location 
to  another. 


8-16 


DEPT.  OF  HEALTH,  EDUCATION  AND  WELFARE  (HEW) 

Comment : 

The  Project  does  not  appear  to  represent  a  hazard  to  public  health  or  safety 

Response : 

None  required 
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DKMWARE  RIVER  BASITI  COMMIREION 


("Qminent  1 

How  were  the  percenta^OL^  mentioned  in  pn;’;o  11  of  the  Fore¬ 

ward  determined  for  use  in  formulatinp  the  I’rexler  ],ake  project  in  repard 
to  flood  ('ontrol,  water  supply  storage  and  recreation'.' 

Response 


These  percentages  were  arrived  at  using  figures  in  the  Delaware  River  Basin 
Report  of  the  Comprehensive  Plan. 

Comment  .''-R 

Additional  maps  and  format  changes  would  be  helpful  to  the  reader. 

Response 

Format  is  standardized  by  regulation. 

Comment  4 

To  minimize  adverse  impacts  on  aquatic  life,  can  sudden  extreme  fluctuationr- 
in  stream  level  be  avoided  by  an  adequate  release  or  cutback  program'.'  .'tre-im 
level  fluctuations  will  seldom  occur  suddenly.  Ctream  releases  are  planned 
according  to  raeterorological  predecions  as  far  as  in  advance  as  possible 
expressly  to  avoid  adverse  impacts  on  downstreams  environment. 

Response 

■-'ulti- Level  outlets  will  control  water  releases  which  will  minimize  adverse 
impacts  on  aquatic  life  downstream. 

Comment  5 

DRBC  makes  no  formal  guarantees  to  anyone  on  water  quality  in  the  reservoir. 
This  paragraph  should  be  changed  or  deleted. 

Response 


DRBC  and  the  Pennsylvania  Dept,  of  Environmental  Resources  agreed  on  water 
quality  standards  for  Jordan  Creek  and  all  its  tributaries  and  steps  will 
be  taken  to  enforce  these  requirements  for  industrial,  domestic  and  agricultural 
discharges  into  the  stream. 


Comment  6 


For  aesthetic  purposes  all  trees,  stumps,  root  systems,  etc.  should  be 
removed  within  the  drawdown  zone. 

Response 

Removal  of  stumps  and  roots  would  disturb  the  soil,  resulting  in  extensive 
erosion  and  siltation  of  the  impoundment. 


Comment  7 

Reference  to  clean  water  zone  should  read: 

"The  Lehigh  River  clean  water  zone  runs  from  the  headwaters  to  a  point  four 
miles  downriver  from  White  Haven,  Pennsylvania." 

Response 

Concur 

Comment  8 


T’ish  species  mentioned  in  relation  to  feeding  on  vegetative  growth  are 
carniverous  rather  than  vegetarious. 

Response 

The  herbivorous  fish  live  on  the  vegetation  which  in  t\rrn  are  fed  upon  by 
the  carnivorous  fish  species. 

Comment  9 


Another  major  water  supply  source  may  be  Lehigh  River  at  Northampton  and 
Catasaqua, 

Response 

'Fhe  combined  I'rancis  E.  Walter  and  Aquashicola  Dam  when  completed  will  supply 
a  dependable  yield  of  80-100  M.G.D.  into  the  Lehigh  River  which  will  be 
utilized  by  Allentown  and  the  suburbs.  As  an  alternate  to  the  plan,  the 
City  of  Allentown  would  draw  18.7  M.G.D.  directly  from  the  Lehigh  River. 

Comment  10 

::ost  severe  period  of  drought  was  from  196I  to  I967, 
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‘^or;pon:;o 


Concur  -  correct 
Comment  11 

Can  an  earth  dam  assume  a  more  natural  form  to  blend  with  surroimdinf  land 
forms?  Possibly  growth  of  trees  a.nd  shrubs  sho’uld  be  included  on  dam  itself. 

Response 


Due  to  engineering: cons t raints ,  this  is  not  feasible.  Trees  and  shrubs  vdll 
be  used  in  adjacent  areas  to  soften  the  impact  of  the  structure. 

Comment  IP 

'//hat  kind  of  restorative  landscaping  program  will  alleviate  sharp  contrast 
between  spillway  cut  and  surrounding  terrain? 

Response 


^iperational  features  and  adjacent  areas  will  be  landscaped  to  obtain 
aesthetic  appeal.  Group  plantings  of  trees  and  shrubs  will  be  utilired 
to  eliminate  the  sharp  contrast  between  the  spillway  and  surrounding 
terrain. 

Comment  IR 

'.•fliat  mitigative  measures  can  be  taken  in  drawdowns  to  avoid  an  adverse  effect 
on  fish  spawning? 

Response 


Hrawdowns  will  be  regulated  to  consider  fish  spasming  considerations  within 
the  lake. 


Comment  lU 

C'tates  that  reservoirs  do  not  act  as  a  nutrient  trap,  hut  says  that  phosphorous, 
an  essential  nutrient,  precipitates  and  becomes  insoluble.  This  is  a  coniradic- 
tion. 

Response 

Reservoirs  do  act  as  a  nutrient  trap  to  some  degree.  Phosphates  entering  the 
hypolimnion  of  a  lake  in  the  presence  of  ferrous  iron  and  o  ygen  \m.ll  precipitat 
as  an  insoluble  ferric  phosphate  and  be  deposited  to  the  lake  sediments.  Tf 
anaerobic  conditions  develop  in  the  sediment,  the  phosphorous  can  be  freed 
and  go  into  solution.  In  a  normally  stratified  l.ake  however,  most  of  the 
phosphorous  th\is  freed  would  remain  In  the  hypolimnion.  With  re-introduction 
of  oxygen  during  the  fall  overturn,  most  of  the  phosp)iorous  would  ru^nin 
he  precipitated  to  the  sediments.  Over  a  period  of  years,  tlie  amount  of 
phosphorous  permanently  accumulating  in  the  sediments  would  increase  while 
the  amount  lii'erated  ;ind  made  availal  le  i  y  the  fall  overturn  each  year  woid  d 
approach  some  sort  of  equilihrium  condition. 
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C^onmient  1'; 


Minimum  daily  flow  on  creek  should  be  increased  to  at  least  10  cfs  or 
more 

Response 

Conservation  water  storage  hand  release’!  is  not  an  authorized  project  purpose 
hut  a  betterment.  Cuch  a  release  is  not  contemplated  at  this  time. 

Comment  l6 

A  projected  benefit  of  power  is  mentioned  under  (5)  non- structural  alternative. 
Is  some  sort  of  energy  producing  plant  anticipated  at  Trexler'; 

Response 

The  reference  has  been  corrected.  There  is  no  energy  producing  plant  planned 
for  Trexler. 

Comment  17 


Lehigh  River  is  not  mentioned  as  an  alternate  source  of  water  supply.  If  i" 
is  not  feasible,  reasons  need  explanation. 

Response 

i.axiraum  use  of  the  Lehigh  River  for  v^ater  supplies  to  .AUentcam  and 
surrounding  areas  prohibits  additional  use  for  projected  needs. 

Comment  18 

DRBC  calculated  that  reservoir  must  yield  31  liGD.  Corps  has  arrived  at  a 
minimum  flow  of  5cfs.  If  supplemental  sources  of  water  were  used,  yield 
from  Trexler  could  be  reduced,  enabling  minimum  flow  to  be  increased. 

Response 

Increase  to  10  cfs  is  not  sufficient  to  insure  that  the  stream  will 
flow  over  the  solution  cavity  portion  or  gravel  laden  portion  of  the  stream 
bed.  U.S.C.S.  studies  indicate  that  a  release  of  approximately  13  cfs 
would  be  required  to  insure  a  visible  flow  in  all  portions  of  Jordan  Creek. 
It  is  noted  that  conservation  water  storage  and  releases  are  not  authorized 
project  purposes. 
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DEPT  OF  HOUSING  AND  URBAN  DEVELOPMENT  -  PHILADELPHIA  AREA  OFFICE 


Comment 

Proposed  project  will  not  adversely  affect  any  HUD  financed  project. 

Comment  2 

Benefits  of  combined  flood  control/recreation  project  far  outweigh  any  of 
the  adverse  environmental  effects  of  the  project  . 

Comment  3 

Concur  in  comments  of  2  Aug  72  letter  from  Joint  Planning  Commission  of  Lehigh/ 
Northampton  Counties;  requestc  that  they  vn.ll  receive  due  consideration  clurinr 
finalization  of  project  plans  . 

Response 

Corps  has  considered  the  referenced  planning  suggestions. 
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r'i':i'i':RAi,  irniifWAY  AUMTNrr'i'K'ATroN  'aha') 


Coiiunpnl'.  1 

T.orinlnti ve  l-ioutes  '',90‘5H  and  will  Have  l.o  lie  ..iirraleH  if  i  iv^y  •'rr-  '  ri 

earry  IHie  txpe  of  vehicle  likely  to  enter  ilie  rr-crr^'i  1  !i  are.':.  Aece:-:'  fr''-- 
i’raff Lc  Route  30*^  will  be  provided  etihirely  by  town.ahip  reads,  havini'  an 
adverse  effect  on  local  yov't  wiiich  will  Have  over  50 '  of  its  land  -'j^e-i 
removed  from  the  tax  rolls. 

liesponse 

'■ixis, tiny  1!\  1905^^  and  ''"05V’  will  b'^  inundated  i!i  the  area,  of  •  ordan  'reei'. 
except  for  3-^)  miles  of  tiie  nori  ii  end  presently  nsc- i  -  s  a’ces;"  to  "rcxler 
name  ibreserve.  'That  portion  of  the  road  is  adenuat  e  to  liandlf;  drLme  '’'reserve 
visitors.  Access  into  operational  areas  ad.iacent  to  the  tar.e  IVeserve  will 
be  from  new  roads  desipned  for  tiie  purpose.  Access  iisio  recreation  areas 
will  be  provided  from  medium  duty  roads  or  beti.er  on  up, 'radt'  'i  exictinp  or 
new  roads . 

C'omjnent 

i''xpect  that  all  final  desicn  of  lopislntive  routes  vrill  I'O  li;  aceordanct..'  wii:}i 
I'ennfOT  dosipn  standards.  Request  opport  mity  te  review  les;i:-i;  liiylr./'i-,-  j  i- 
progresses. 

Response 

This  request  will  be  accomodated. 


u_  -a 


UNIT' 


AGRTCirLTirRK  —  GOIl,  CONSERVATION  r.i''KVICI'; 


Comment  1 


Establishment  of  permanent  vegetative  cover  on  iiic  emerrency  .".pillway  cut 
area  would  reduce  both  short  and  lory  terra  erosion  . 

Response 

Top  soil  will  he  replaced  on  the  emer/Tcncy  spillway,  .md  it  v.all  be  seeded 
to  rxsLSs  for  erosion  control  and  aesthethics. 

Comment  C 


Keestablisliment  of  vegetation  after  const. rudion  can  significantly  reduce 
amount  of  sediment  emitted  to  the  .‘-tream  system. 

Response 

'.'isturbed  areas  ^^^ill  be  reseeding  in  accoi’dairce  with  good  conservation 
mctiiods.  Diversions  and  retention  dams  will  be  hnplemented  to  cut  down 
the  degree  of  erosion. 

i’om.ment  3 

Hcn'T  mucii  Class  II  find  I  Agricultural  land  will  be  tai^en  for  the  park'. 

Response 

Crass  liinCis  that  are  planned  for  recrcation.-il  use  wiiJL  rcimain  in  sod.  ither 
afaricultural  land,  in  the  rocre.ational  area,  w'ill  be  seeded  with  a  »rass 
mixture  compatible  to  tlie  area  and  pro.'ieet  use,  'Hie  remaining  .'V’;ricultur.a,i 
lands  under  cultivation  will  be  planted  with  various  wildlife  grass  mixtures 
and  shrubs  for  the  propagation  .and  enhancement  of  wildlife',  'idiese  I'uid:-. 
will  he  under  the  jurisdiction  of  the  Pennsylvania  'bunc  Commisr'lon, 

Comment  4 

More  inf om.at ion  on  soils  ojid  limitations  of  laii'l  use  .should  be  includi^d  . 
Response 

'Prexler  l.alto  consists  of  recreation,  Ctate  Came  and  mil  Lgation  lands. 

Areas  outside  of  the  project  are  not  within  C  of  i  Jurisdiction.  However,  it 
is  imperative  that  these  lands  he  subject  'l;o  strict,  eon.servai.  i  on  measnres 
in  orilcr  to  minimise  runoff  and  land  erosion  which  would  ho  dotriment.al  to 
the  water;:  of  Trexler  Lake.  The  -prime  resoonslhility  for  thi.s  rests  ■^^^ith 
the  prjva.i.e  land  owner  and  the  Coil  Conser-.'.at  ton  'Isfrict  of  l.ehigh  County. 
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Comment  $ 

statements  of  10  percent  occ\irrence  (10-4)  should  indicate  a  yearly  set  of 
odds  such  as  10  percent  chance  of  occurrence  in  any  year,  not  once  in  10 
years. 


Concur. 


DMPAETl^ENT  OF  COM'IRCF 


u.n. 


Commont  1 


Discuss  the  possibility  of  providing  artificial  Gp''vmLnr  area.-. 

Response 

Additional  studies  pertaining  to  artifioaJ.  spawiing  ai'ra;'  Tor  I'ajne  fisV; 
be  undertaken  if  waranted  by  the  i  a.  Fish  '’oimniasioi. ,  the  Corps,  and  U.  S.  Dept, 
of  Interior. 

Comment  D 

List  scientific  and  common  names  of  fishes  in  tlie  area. 

Response 

An  inventory  of  the  fish  found  in  the  area  is  listed  in  .'oction  P.  Pool  level 
will  be  maintained  during  the  spawning  season. 

Comment  3 

Cection  3»3(<i)  states  that  11,200  acres  of  land  will  be  permanently  inundated 
in  addition  to  2,525  acres  now  covered  by  exisbin^t  stream. 

Response 

The  lake  waters  will  permanently  inundate  1220  acres  of  land  in  addition  to 
the  80  acres  now  covered  by  the  existing  stre.am. 

Comment  4 

Tlio  effect  of  the  project  on  anrMlroraous  fish  runs  .sliDuld  be  described  and 
the  plan  to  introduce  top  predators  r.bould  be  c.-irefully  evaluated. 

Response 

There  are  no  anadromous  fish  in  the  .'ordan  (’reek. 

The  Pennsylvania  I’lsh  Commission  will  prepare  a  fish  mana^-ement  program 
for  the  lake, including  possible  introduction  of  new  species,  init  this  will 
not  he  done  until  the  dam  and  lake  are  constructed. 
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Comment  3 


Resolve  the  inconsistency  regarding:  power  facility^ 


Response 


No  power  facility  is  planned  for  the  project.  Corrections  made  in  the 
statement. 


Comment  6 


It  would  seem  that  debris  accumulation  in  alternative  dry  reservoirs 
would  also  accumulate  in  the  project  as  planned. 


Response 


Concur.  Debris  that  would  accumulate  on  the  face  of  the  dam, during  flood 
sta^^e,  would  be  cleared  and  disposed  of  in  accordance  with  Pennsylvania 
Department  of  Health  Standards.  This  is  also  discussed  in  chapter  three. 
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LEHIGH  RIVl'K  REPTORATION  ASSOCIATION 


Comment  1 

Is  multi-level  withdrawal  system  for  purposes  of  controUinj-;  water  quality, 
quantity,  DO,  and  temperature?  Will  ’.^ater  he  released  to  the  stream  in 
varying  amounts  to  maintain  a  constant  laJve  elevation? 

Response 

Multi-level  withdrawal  \m.ll  control  water  quality,  quantity,  D(i  and  temperature. 
It  also  provides  for  do^nastreasn  releases.  Pool  level  will  be  maintained 
as  nearly  as  possible  at  the  top  of  the  conservation  pool. 

Comment  2 


Can  coliform  count  be  reduced  when  diluted  in  a  major  impoundment? 

Response 

Coliform  count  will  be  reduced  by  means  of  dilution. 

Comment  3 

ii/liat  steps  can  be  tcdcen  to  upgrade  effluent  (oxygen  sag^  from  Trojan  Powder 
Comp.any? 


[Response 

Ibis  would  come  under  the  jurisdiction  of  SPA  and  the  Dept  of  Enviroimiental 
Resources  of  PA, 

Comment  ^ 


Addition  1  data  concerning  stratification  in  similar  controlled  impoundment  . 
hliat  are  the  effects  of  reduced  DO  in  a  stratified  v/ater  boity^ 

Response 

Thermal  stratification  study  has  been  made  (See  General  Design  Memorandum). 
Low  DO  at  any  lake  level  would  affect  fishery.  Trout  would  not  live  in 
deep  lake  habitat  regardless  of  whether  an  appropriate  temperature  is  avail¬ 
able.  Multi-level  release  capability  will  insure  water  of  acceptable 
quality  downstream. 
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JOINT  FLAMING  COMMISSION  —  T.EHIGH/NOKTlIAMFrON  COlOTi;' 


'Gonmient  1 

Value  of  recreation  benefits  is  underoetiitiated^ 
Response 

Tlie  method  of  computation  is  deliheratly  conservative. 
Comment  0 


Proceedures  to  protect  the  enviroirnent  durinr  construction  should  be 
included,  ^'pen  Pit  bvu'ninp  is  unnecessary'';  materials  can  be  salvaged; 
rock  and  masonry  rubble  can  be  put  underwater  to  enliancc  aquatic 
envlron;iient  for  fishlife. 


Response 

'■'.I. O'  C'tatement  indicated  burtiin^;  as  a  possibility.  Rock  .and  masonarj'  will 
be  xised  to  fill  in  the  old  found.ations.  :'urplus  w'ood  products  can  be  chipped 
s.nd  distributed  in  areas  above  the  impoiunlment . 

Coimnent  3 


Practices  developed  hy  C-Cf  shoxild  be  employed  to  reduce  erosion  and 
siltation  durinp  construction. 

Corps  sliould  investigate  possibility  of  obtainin.-'  •ill  needed  fill  material 
from  within  pool  area  to  avoid  necessity  of  revcf'ctatinp  borrow  areas. 

Response 

Concur. 

Comment  U 


i-’und.amentally  disapree  that  dam  will  allow  development  to  occur  in  prior 
flood  plain  of  Jordan  Creek  do\'mstre.am  of  the  dam.  Advocate  county  acquisition 
for  use  as  a  park;  however,  protection  of  KXIGTING  development  in  the  flood 
plain  is  a  valid  poal. 

Response 

Concur 
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Comment  ^ 


Top  paragraph  should  be  reworded  to  read; 

Water  samples  taken  in  I968  in  coordination  ^id.th  Pennsylvania  Department  of 
Emd.ronmental  Resources  showed  high  fecal  and  streptococcal  coliform  counts. 
This  condition  is  probably  due  to  improperly  "created  domestic  sewage, 
livestock  manure,  and  agricultural  fertilizer  runoff. 

Response 


Concur. 


Comment  6 


Major  point  sources  of  nutrients  should  be  specifically  indent if ied  and 
abated  by  PA  Dept  of  Environmental  Resources.  Measures  should  be  taken  in 
reservoir  to  reduce  incoming  nutrients,  iluropean  e>:p)eriments  indicate 
that  planting  certain  nutrient-reducing  sliallow-water  rushes  in  the 
reservoir  is  successful  in  reducing  overall  nutrient  levels. 

Response 

Concicr. 

Comment  7 


Reference  to  power  generation  should  be  deleted. 

Response 

Concur 

Comment  8 


On-site  sewage  treatment  plant  effluent  should  not  be  discliarged  into  the 
reservoir  itself. 

Response 

The  present  concept  would  entail  transport  of  collected  sewage  waste  to 
existing  plants  for  treatment  with  no  discharge  to  the  Trexler  pool. 

Comment  9 

Water  supply  is  a  major  benefit  of  the  project;  withdrawal  of  water  from 
somewhere  else  in  the  watershed  of  the  Lehigh  Valley  to  supplement  with- 


i 
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dxawals  from  the  reservoir  should  be  investigated  to  possible  enable 
greater  augmentation  of  downstream  flows. 

Response 

This  has  been  investigated  and  found  unfeasible.  Refer  to  the  response 
PRBC  Comment  l8  in  this  section. 


rKnKRaTION  0?  rPORT^'MAII’C  CLIH’  IN  I.RltTwH  COUTm' 


Comment  1 


Is  multi-level  ■S'ri.thctrawal  system  for  purposes  of  controlling  water  quality, 
quantity,  PO,  and  temperature?  Will  x^'ater  be  released  to  the  stream  in 
varyinp  amounts  to  maintain  a  constant  lake  elevation? 

Response 

Yes,  to  a  certain  degree.  TTie  multi-level  withdrav/al  system  provides  for 

downstream  releases  In  varying  volumes;  however,  the  pool  level  will  be 
maintained  as  nearly  as  possible  at  the  top  of  the  conservation  pool. 

Comment  C 


Question  the  statistic  that  I’rexler  lake  i-ri.ll  provide  of  ill  '-SIP  water 
supply  requirements  of  Lehigh  County.  Addition, al  so\;rees  may  become  avail¬ 
able  apart  from  Trexler  Reservoir. 

Response 

Dependable  yield  from  the  impoundment  is  T^Oefs  with  a  morning  flow  of  fefs 
or  38.78  MC.P  in  lieu  of  4l  MOD.  Trexler  i-rill  supply  94’*  of  the  water 
supply  requirements  of  Lehigh  County. 

Comment  3 


■  Iordan  Creek  has  not  been  ivlthout  visible  flow  since  19wt. 

Response 

Jordan  Creek  goes  c.lry  for  vtirious  durations  of  time  about  evei?y^  third 
year. 

Comment  4 


ilassen  Creek  has  a  7  -  10  MOO  flow  due  to  elimination  of  cone  of  depression 
by  filling  of  quarries. 

Response 

Concur 


a-32 


Conment  ‘3 


T^ie  '  writer  resources  of  J.elji.'h  ('ounty  stu^ly  porritle  iloes  not  rofle':-t 
T.'/Gra!'e  conditions  of  'lassen  Crook.  Ac  conoc  po;-,cion  '!;a're  reci.nrre  1 , 

flow  lias  increased  from  4-3  to  3-1^  'dealer  i  ir.ponndment  is 

stabilised,  yround  water  levels  and  })ence  flow  in  '.■■  rsen  ''reek  v.dll  increase. 

Response 

v'  onenr . 
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■'•■o  ;  •’  >  ,1  1  I'c  I  'Mlt  for  wi'  or  <•  .pi'l.  onl  ,  ,  •■i'!-.-.;-  Vo  -i;-' 

for  o.-  '  or-il  •'•irkloju'i  .-ui'l  r,t  r“-M!i£:  Vo-ooll,  a'V-o.  o-.-l  ■a-oo.-.  irrn  io  ru-^ 
f’o'  -uipvor  i.o  ovory  v.’-iter  proVl-'va. 


In  addition  to  the  purposes  for  a  dam  suggested  in  the  comment,  the 

■!l  :i;ionol  V'onofit-E  (■>f  fluol  cor.troV  v.lll  be  provW-  i.  oo'/’  'f 

thio  pro/oc'i  is  planned  t.)  minimi-.-e  -idvoorro  ■niv'i  lo '".nietrl.  ■:!  effe'''  '■ 

greatest  practical  extent 


'oranent 


I'n.  the  coimicnf;'  isEnel  by  reyajrdinr  Ib.c  '•rolM  fm’  ‘-ho  ."roylor 
■nro.iect,  it  war  rtatefi  tliat  tnero  are  cc.aonti'il  pro.'oo-,  changes  hr  Ve 
riadc  an  1  defect  in  tlie  ITf.  Tiie  borpc  caid  it  liad  tio  planr  to  rc- 
"val'.intr  tlie  project  n,r.  r.tiyycE'.ed . 

ReET)>rnce 


■  'ubreniient  to  the  remarks  anvl  surf'ostions  offered  by  the  local  '’'A  Region 
'TT  several  ortensive  meetings  were  held  betv;een  the  ''A  reviewer  and  the 
respensilile  V'hiladelp!ii.-;  Pistriet-  staff.  Cerl  ain  ite:nr  '.dii'''!'.  v/erc  a  b;-.:  ti;edly 
anclear  in  bhe  draft  enviroamcntnl  Inpac!  st-i.tcmeT’t  h-:ve  been  'rnplified 
•'nd  elarifiel  c^onsideraVily.  in  these  dellbereti  o-n:  ,the  ■'ort'S,  in  ee-t^rdinat 'i  on 
wi‘:h  tlie  '1^1'  'ind  't’dt,has  continued  refine  and  impro've  upon  t.he  proposed 
Irexlor  Tjake  doivnstrea.”;  rele-se  prorrari  for  11'. Is  needc.p  Water  .'upply.  't 
Is  noted  that  none  of  the  improvements  an<l  refinements  now  beiny  accomplish¬ 
ed  adversel;.'  affect  tlie  fundamental  dustif  1  cation  basiis  underlyin.'  ttie  projecv. 


r.?U 


k 


t 

S' 


Kentucky 
Pickwick 
Wilson 
Wheeler 
Guntorsvi lie 
Hales  Bar 
Chickanviuga 
Watts  Bar 
Fort  La  n down 

Ocoee's  No. 

Appalachia 

Hlwassee 

Melton  Hill 
Norris 

Cherokee 
Fort  Patrick 
Henry 
Boone 

So.  Holston 
Watauga 

Douglass 

Santeet lah 

Fontarla 

Nantahala 


1/  Source: 


TREXLER  UKE  ENVIRONMENTAL 
IMPACT  STATEMENT 
TABLE  1-2 

DR'\WnOiyN  FIGURES  FOR  VARIOUS  U.  S.  RESERVOIRS  1/ 


Surface  Area 
(Acres) 

Mean 

D^th 

(Feet) 

Ftiximum 

Fish  Stand- 

Pool  Fluctu-  ing  Crop 
ation  (Feet)  Ib/acre 

Age  (Years' 
At  time  o: 
SC  (est.' 

158,300 

17  ' 

"60 

5 

389 

14 

^*2,700 

22 

74 

6 

359 

25 

15,930 

37 

108 

3 

303 

34 

67,100 

17 

58 

6 

365 

16 

69, 100 

14 

54 

2 

277 

19 

6,420 

21 

64 

2 

322 

20 

34,500 

17 

55 

6 

160 

20 

38,600 

25 

70 

6 

146 

18 

14,560 

25 

117 

6 

.25 

18 

1  ,760 

47 

120 

15 

34 

49 

1  ,120 

52 

130 

15 

77 

16 

4,680 

66 

251 

100 

1  9 

18 

5,720 

21 

70 

10 

93 

1 

34,200 

60 

200 

60 

124 

22 

19,100 

41 

123 

60 

211 

17 

890 

30 

97 

5 

311 

7 

4,880 

44 

125 

3 

324 

10 

7,580 

84 

257 

80 

225 

9 

6,430 

89 

259 

100 

1 15 

10 

19,700 

36 

100 

30 

125 

18 

2,860 

55 

180 

45 

53 

31 

8,680 

128 

440 

130 

52 

17 

1 ,380 

80 

230 

55 

30 

17 

DRBC,  28  June  1971 
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XAiiLE  2-2 

i:i.IMAIX)|.()CICAL  DATA 


I'liiip.  1  aLuii'  rifoipi  lal  ian  Snawfal! 

( cic  7’,  i(  IS  Kalircnlii' i  I  )  (inclu's)  (inclu's) 


Month 

'1ean(  1  ) 

Max(2) 

M  1  n  (  2  ) 

Mean( 1 X) 

Max( 2) 

M  i  n  ( 2 ) 

Mean ( 2 ) 

Max(2) 

Ian 

J  U  .  (i 

7(. 

-10 

3.36 

6.16 

0.71 

8.0 

23.2 

Ki>  h 

30 . 1 

7  3 

-  1  2 

2.89 

4.90 

1  .42 

9.2 

22.4 

Mar 

3K.5 

H5 

-5 

3.52 

7.21 

1  .  39 

6 . 6 

3G.5 

Apr 

4<) .  ‘1 

00 

20 

3.75 

10.09 

0.64 

0.5 

3.1 

Mav 

no.  0 

0  5 

30 

3.74 

7.88 

0.09 

i' 

r 

lun 

GO .  7 

102 

39 

3.72 

6.59 

0.34 

0 

0 

Jul 

74.4 

103 

46 

4. 66 

8.75 

0.42 

0 

0 

Auk 

72.0 

102 

41 

4.63 

12.10 

I  .26 

0 

0 

Sop 

65.0 

102 

31 

3.56 

7.69 

1  .32 

0 

0 

Oct 

54.4 

03 

21 

3.06 

6 . 84 

0.15 

'!' 

0.2 

Nov 

43.3 

82 

3 

3.21 

7.83 

1  .00 

1  .0 

6.3 

Dec 

32.0 

70 

-4 

3.31 

5.75 

0.39 

7.5 

16.6 

Annua  1 

5  1.7 

43.41 

32 . 8 

(1)  -  Mean  t  eiii()eratiire  is  for  34  years  of  record  at  Allentown  Gas 

Conii)any . 

(IX)  -  M(>an  precipitation  is  for  53  years  of  record  at  Allentown  Gas 
Company . 

(2)  -  Maximum  and  minimum  temperatures  and  precipi tatiim  ari'  for  21 

years  of  record  at  A1  lentown-Bethleliem-Eiiston  Airport. 
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_CORPS  OF  ENGINEFRR 


UColumbfa 


L .  / 

Northumber- 

land 


Schuylkill 


'FE.  WALTER 

Vdam,n 


U  S  AW 


1  Luzerne 

\ 

\  ^ 
HAZLETON^ 


STROUDSBURO* 


JbeS-tzviJle 

Carbon 


Monroe 


C''x 


i  'i 


LEHIGH  TON^ 


TREXLER  I'. 
DAMSITE  r^_ 


TULnjjSSil^ 


Lebonon 


PROPOSED  >, 
Blue  marsh  oam- 


Proposed 

AOUASHICOLA  DAM  _ 

Northompfon  fL 

^schnecksvillF^^^ 


/  ''^Lehigh 
/proposed 

'MAIDEN  CR.  ^ 
DAMs 


‘Berks 


[reading 


LX  BETHLEHEM^ 
V  ALLOlldWN 


Bucks 


Lancaster 


Chester 


Montgomery' 


,  NORRISTOWN 


f  N 


Delowore  y  ^ 


<  CHESTER? 


PENNA 

'  MCT"'  ■ 


/  WILMINGTON ^ 

LEHIGH  RIVER  BASIN 
JORbAN  CREEK, PA 

TREXLER  DAM  a  RESERVOIR 
LOCATION  MAP 

SCALE  IN  miles 


DAM  SITE 

’*...■1  1'''  V 


JORDAN  CREEK,  PA. 

'  I  ooD  CON  iHoi  PRojtri 

TREXLER  RESERVOIR 

RILSERVOIR  ARbA 

plan  and  section 

30  .UNI  'Ol.’ 
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POOL  ELEV  IN  FEET  ABOVE  S.L  D 


MONTH 


HOtt.  (.ORVtS  REPHEStN^  PPOBAOLI'V 

PERCtvrAOEi  that  MiNlhlU¥  AVERAGE 
daily  pool  E'.fVA  IC«  PC«  the  month 
MILL  PE  EOt-AL  OR  LESS  "hAN  TmE 
Elevation  shown 
CRjSS  nELO  eouALS  60  CES 
WATER  SUPPLY  STORAGE  EQUALS 
40.000  ACRE  FEET. 

( - rule  curve  I 

t - NO  RULE  CURVE! 


Lehigh  River  Basin 
TREXLER  RESERVOIR 
Jordan  Creek .  Pennsylvania 
MINIMUM  DAILY  POOL 

elevation  probabilities 

BY  MONTHS 
(HIGH  DAM) 


1 


F i gur  p  1-3 


z 


o 

z 

Q 

Ul 

<J 

Ui 

o 

< 

z 

O 

o 

o: 

o 

Ul 

q: 

z 

z 

Ul 

BE 

D 

q: 

< 

oc 

o 

-j 

O 

o 

3 

< 

3 

Z 

u 

O 

o 

1 

O 

o 

O 

a: 

Z 

< 

o 

(C 

o 

o 

> 

ac 

UJ 

o 

< 

lO 

»- 

u 

D 

5 

u 

LU 

a; 

-KV 

N- 

(0 

UJ 

N 

X 

Ul 

> 

< 

q: 

< 

z 

o 

o 

< 

a 

o 


z 

o 


<n 

< 


u 

o 

z 

LlI 

(X 

o 

o 

o 


UJ  Q. 

V)  UJ  ^ 

z  S 
o  in 


UJ 

o 

z 

UJ 

q: 

3 

o 

(J 

O 

s? 

o 


(/) 

QC 

< 

UJ 

>- 

g 

z 


UJ 

o 

z 

o 

to 

z 

"5 

UJ 

5 


UJ  U 

a:  2 
<j  r 
UJ 

ct  - 


o 


't-7 


FIGURE  1-4 


DIVISION:  north  ATLANTIC  DISTRICT:  PHILADELPHIA  BASIN:  MIDDLE  ATLANTIC 


DELAWARE  RIVER  QUALITY  ZONES 


Coplay 


il 


CCHPS  0^  ENCtNEERS 


‘)-ll 


Fit;nro  2-8 


CORPS  OF  ENGINEERS 


LEHIGH  RIVER  BASIN 
JORDAN  CREEK,  PA. 
TREXLER  DAM  AND  RESERVOIR 

PUBLIC  ACCESS 
RECREATION  AREAS 


